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C A L E N D A R 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Municipal  Railway  Headquarters 
2640  Geary  Boulevard 
6:00  P.M . 

January  8,  1991 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


Art  Agnos 


Mayor 


REGULAR  MEETING 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

SPECIAL  ORDER  OF  BUSINESS  - 6:00  P.M. 

WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


( 8 ) PUBLIC  HEARING 

To  consider  approving  the  AB797  Water  Urban  Management 
Update  and  authorizing  the  General  Manager  of  the  Water 
Department  to  forward  the  approved  AB797  Update  to  the 
California  Department  of  Water  Resources  as  required  by 
law . 


CONSENT  CALENDAR 


(9)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totalling  $51,615.72. 

(b)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Water  Department, 
totalling  $126,589.83. 


(c)  Approving  collection  of  charges  for  damages  for  the 
month  of  November,  1990  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $38,447.46  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $2,569.41;  and  Hetch  Hetchy  Water  & Power 
collections  from  miscellaneous  debtors  in  the  amount 
of  $160. 
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Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2029,  8-Inch 
Ductile  Iron  Main  Installation  in  Clay  Street 
between  Webster  and  Baker  Streets;  approving  Debit 
Contract  Modification  No.  1 in  the  amount  of 
$797.50;  and  authorizing  final  payment  in  the  amount 
of  $11,600.13  to  the  Contractor,  P & M Pipelines. 


Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2045,  425  Mason 
Street-Sidewalk  Freight  Elevator  Replacement; 
approving  Credit  Contract  Modification  No.  2 in  the 
amount  of  $19,000;  and  authorizing  final  payment  in 
the  amount  of  $3,076.90  to  the  Contractor,  Imperial 
Elevator  Co . , Inc . 


Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2058 , 8-Inch  Ductile  Iron  Main  Installation  in 
Fourth  Street  between  Market  and  Townsend  Streets. 


Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  Hetch  Hetchy  Water  and  Power  Contract  No. 
HH-827,  Moccasin  Afterbay  Improvements. 


Accepting  the  work  performed  under  San  Francisco 
Hetch  Hetchy  Water  and  Power  Contract  No.  HH-780R, 

0 ' Shaughnessy  Campground  Facilities;  approving 
Credit  Contract  Modification  No.  1 in  the  amount  of 
$3,052.54;  and  authorizing  final  payment  in  the 
amount  of  $12,989.13  to  the  Contractor,  INA 
Construction . 


Authorizing  and  approving  the  substitution  of 
subcontractor  Delaney  Trucking  for  Gary  Vaz  Trucking 
to  perform  the  trucking  under  Hetch  Hetchy  Water  and 
Power  Contract  No.  HH-817R,  0 1 Shaughnessy  Dam  Leach 
Field . 


Awarding  Hetch  Hetchy  Water  and  Power  Contract  Mo. 
HH-821 , Early  Intake  Dam  Sluice  Gate  Well  Repairs, 
in  the  amount  of  $62,430  to  Webco-Pacif ic,  Inc., 
Santa  Clara,  CA. 


Authorizing  and  approving  the  substitution  of 
subcontractor,  Interstate  Grading  and  Paving,  Inc. 
for  A & E Paving,  Inc.  to  perform  the  paving  work 
under  San  Francisco  Municipal  Railway  Contract  No. 
MR-881,  No.  31  Balboa  Electrification  - Trolley 
Coach  Overhead  Construction. 


Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1035,  Kirkland  Motor  Coach  Facility  - Security 
Fencing  & Gates. 


Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  November,  1990. 
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January  8 , 1991 


REGULAR  CALENDAR 


MUNICIPAL  RAILWAY 


Johnny  B.  Stein,  General  Manager 


(10)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  an  agreement  with  the  City  of  Edmonton,  Alberta, 
Canada  to  lease  Hiroshima  Streetcar  #578  for  $15,000  for 
Calendar  Year  1991,  with  an  option  to  purchase,  and 
requesting  approval  of  the  Board  of  Supervisors. 
(Continued  from  the  December  11,  1990  meeting) 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(11)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
negotiate  and  execute  a professional  services  agreement 
with  LS  Transit  Systems,  Inc.  to  provide  rail  engineering 
services  on  a task  by  task  basis,  for  an  amount 
not-to-exceed  $1,000,000  for  a term  of  two  years. 


FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(12)  Authorizing  the  Director  of  Finance  to  execute  Amendment 
No.  1 to  the  Professional  Services  Agreement  with  J.  W. 
Leas  & Associates  in  an  amount  not-to-exceed  $30,000  for 
the  development  of  new  procedures  for  the  Municipal 
Railway  to  maintain  the  Electronic  Registering  Farebox 
(ERF)  system. 


•k’k’k’k'k'k'k'k'k’k'k'k'k'k'k'k'k'k'k'k 


(13)  PUBLIC  COMMENTS 
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1991 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  PUC  Finance  Director  and  the  City  Attorney, 
this  commission  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  San  Francisco  Municipal  Railway  as  shown 
below. 


JLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

:OURT  NO.  SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

ion  Litigated: 
ione 


litigated : 
ione 

Judgement : 

iarion  Henry  87  B 1781-2  $26,000*  1-3  06-24-88  PI  $ 51,615.72 

906-406  $ 120,000.00 


rOTAL  SETTLEMENTS  (1) 


$ 51,615.72 


INDEX  632091  SUB  OBJECT  1450 


* As  awarded  by  the  jury. 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities  Commission,  the  PUC  Finance  Director  and  the  City  Attorney,  this 
Commission  hereby  requests  the  Controller  to  allot  funds  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the  San 
Francisco  Water  Department  as  shown  below. 


CLAIMANT  & 

ACCIDENT  NO.  & 

ACCIDENT 

COURT  NO. 

SPECIFIED  PRAYER 

SPECIALS 

TYPE 

DATE 

PI/PD 

SETTLEMENT 

Non  Litigated: 

Roman  Catholic 
Archodiocese  of 

16795-26  & -32 
$140,290.79 

None 

N/A 

01-18-90 

PD 

$126,589.83' 

San  Francisco  & 
Fireman's  Fund 
Insurance  Company 

Li ti gated : 

None 

Judgement : 


None 


TOTAL  SETTLEMENTS  (1) 


$126.589.83 


$77,166.28  reimbursement  to  Fireman's  Fund  Insurance  Company  and  $49,423.55  to 
the  Archdiocese. 


5893a 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of ; 


Secretary , Public  Utilities  Commission 


C A L ENDAR 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SPECIAL  MEETING 

Municipal  Railway  Headquarters 
2640  Geary  Boulevard 
7:00  P.M. 

January  8,  1991 

COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


Art  Agnos 


Mayor 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OB'  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS 


(3)  Presentation  of  the  Municipal  Railway  1990/91  budgetary 

status  . 


(4)  Presentation  of  the  PUC  Task  Force  and  Booz  Allen  & 

Hamilton,  Inc.  findings. 


(5)  Presentation  of  the  Municipal  Railway  work  plan  and 

program  to  address  Task  Forces  and  1991/92  fiscal  issues. 


(6)  Public  Comments 
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CALENDAR 


Sv~ 

ha 

fo 

,t>ecv  cJi 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


SPECIAL  MEETING 


San  Francisco  Water  Department 
1000  El  Camino  Real,  Millbrae,  Ca. 


7 : 00  P.M. 


January  16, 


1991 


COMMISSIONERS 
Rodel  E.  Rodis,  President 
Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call 

to  Order 

(2) 

Roll 

Call 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES , AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(3)  Approving  the  recommendation  of  the  Selection  Panel  that 

Environmental  Science  Associates  be  hired  as  the 
consultant  to  perform  the  environmental  review  for  the 
proposed  Crystal  Springs  Southern  Watershed  golf  course; 
and  authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  a professional  services  agreement  with 
Environmental  Science  Associates  and  to  identify  a source 
of  funds  to  pay  the  City  and  County  of  San  Francisco's 
half  of  the  costs  of  the  environmental  review. 


(4)  Presentation  of  1991/92  budget  issues  for  Hetch  Hetchy 

Water  and  Power,  San  Francisco  Water  Department  and 
Bureaus  under  the  Public  Utilities  Commission. 


(5)  Public  Comments 
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January  16,  1991 


^PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 

DOCUMENTS  DEPT. 


REGULAR  MEETING 


Room  282,  City  Hall 


JAN  9 ? 1991 

&M4  FRANGitttiQ 

PUBLIC  LIBRARY 


2:00  P.M. 

January  22,  1991 

# 

COMMISSIONERS 
Rodel  E.  Rodis,  President 


Sherri  Chiesa,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Gordon  Chin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


C i . 

• • ; h : ■■  ■/  - 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

o Rescheduling  the  selection  of  an  environmental 

consultant  for  the  proposed  San  Mateo  golf  course. 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 

(8)  Election  of  President  for  the  year  1991. 

(9)  Election  of  Vice  President  for  the  year  1991. 


CONSENT  CALENDAR 


(10)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-892,  Scott  Facility  Add-On  at  1849  Harrison 
Street,  San  Francisco. 


(b)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-828,  Moccasin  Penstock  Saddle 
Replacement . 


(c)  Authorizing  the  Controller  to  transfer  $3,077,866  in 
capital  funds  from  six  (6)  completed  or  low-priority 
Hetch  Hetchy  projects  to  three  (3)  high-priority 
project  which  require  additional  funds  for  the 
completion  of  design  and  construction. 


1 


Januarv  22.  1991 


CONSENT  CALENDAR  - Continued 


(d)  Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contract  No.  WD-2044,  Masonry  Wall 
and  Security  Fence  for  SFWD  Corporation  Yard; 
approving  Credit  Contract  Modification  Mo.  1 in  the 
amount  of  $1,030.99;  authorizing  an  extension  of 
time  for  unavoidable  delays  of  19  working  days;  and 
authorizing  final  payment  in  the  amount  of  $3,631.75 
to  the  Contractor,  Interlane  General  Engineering, 
Inc.  and  P & J Utility  Co.,  AJV. 


(e)  Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contract  No.  WD-2070,  Construction 
of  Fences  on  Water  Department  properties.  East  and 
West  Bay  Locations,  in  the  amount  of  $134,710  to 
Interlane  General  Engineering,  Inc.  and  P & J 
Utility  Co.,  AJV;  and  rejecting  all  other  bids  for 
the  work. 


(f)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2077,  Purchase  a Transformer,  Switchgear,  and 
Starters  for  the  Baden  Pump  Station  Project,  in  the 
amount  of  $143,510  to  Toshiba  International 
Corporation,  San  Francisco,  CA. 


(g)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2078,  Purchase  of  Water  Pumps  and  Motors  for 
Baden  Pump  Station  Project,  in  the  amount  of 
$252,900  to  Dresser  Industries,  Inc.,  San  Francisco, 
CA. 
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January  22,  1991 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(11)  Presentation  of  1991/92  budget  issues  for  Hetch  Hetchy 
Water  and  Power,  San  Francisco  Water  Department  and 
Bureaus  under  the  Public  Utilities  Commission. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(12)  Authorizing  the  General  Manager  of  the  Water  Department  to 
enter  into  a contract  with  a qualified  herpetologist 
specializing  in  the  San  Francisco  Garter  Snake  in  an 
amount  not-to-exceed  $"7/600. 


(13)  Authorizing  the  General  Manager  of  the  Water  Department  to 
enter  into  a contract  with  a qualified  archaeological 
consulting  firm  specializing  in  San  Mateo  County  Native 
American  sites  in  an  amount  not-to-exceed  $7,400. 


HETCH  HETCHY  WATER  & POWER 
Anson  B.  Moran,  General  Manager 


(14)  Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a supplemental  appropriation  in  the  amount  of 
$300,000  from  the  deobligation  of  funds  from  Hetch 
Hetchy's  capital  improvement  project  722,  Moccasin  Shop 
Buildings,  to  amend  the  operating  budget  to  fund  legal 
services  during  the  remainder  of  Fiscal  Year  1990/91. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(15)  Authorizing  the  General  Manager  of  the  Municipal  Railway 
to  circulate  a Request-f or-Proposals  for  the  Municipal 
Railway's  Transit  Advertising  Agreement  for  1991-1996. 


(16)  Authorizing  the  Municipal  Railway  to  reroute  service  on 
the  42-DOWNTOWN  LOOP  between  the  Caltrain  Depot  and  the 
Financial  District  to  serve  the  South  Beach-Rincon  Hill 
area  and  discontinuing  portions  of  the  existing  service 


(17)  Requesting  the  Board  of  Supervisors  to  amend  Section 
10.109-4  of  the  San  Francisco  Administrative  Code  to 
provide  for  a Municipal  Railway  Historic  Preservation  Fund 
as  a replacement  for  the  Cable  Car  System  Fund. 


(18)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  an  agreement  with  the  City  of  Edmonton,  Alberta, 
Canada  to  lease  Hiroshima  Streetcar  #578  for  $15,000  for 
Calendar  Year  1991,  with  an  option  to  purchase,  and 
requesting  approval  of  the  Board  of  Supervisors.  (This 
item  is  recommended  to  be  tabled) 
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(19)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  Modification  No.  2 to  the  personal  services 
contract  with  George  Pattee,  to  extend  the  duration  of  the 
contract  through  September  30,  1991  and  increase  the 
maximum  expenditure  to  $105,000,  to  reflect  additional 
work  to  be  performed  in  the  rehabilitation  of  Market 
Street  Railway  Streetcar  #798 


(20)  Authorizing  the  General  Manager  of  Public  Utilities  to 
modify  the  Municipal  Railway's  contract  with  Carlton 
Associates  to  provide  an  additional  $10,000  for  technical 
support  and  maintenance  of  the  Vehicle  Maintenance  System 
(VMS)  and  associated  software  and  hardware,  and  to  extend 
the  completion  date  to  June  30,  1991. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(21)  Adopting  the  Final  Environmental  Impact  Report  as 

certified  by  the  City  Planning  Commission  on  January  10, 
1991;  approving  the  mitigation  monitoring  plan;  and 
approving  the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  Bid  Call  for  San 
Francisco  Water  Department  Contract  No.  WD-2037,  Calaveras 
Pipeline  Replacement  Project  and  Outlet  Facilities 
Modifications . 


(22)  Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2050,  Clean  and  Coat  36-Inch,  60-Inch  and  48-Inch  Mains 
at  Lake  Merced  and  Caltrans  District  Yard  in  the  net 
amount  of  $135,300  to  Eligom  International  Construction, 
San  Francisco,  CA. 


FINANCIAL  MANAGEMENT 
Edward  Harrington,  Finance  Director 


(23)  Authorizing  the  General  Manager  of  Public  Utilities  to 

revise  the  determination  of  the  Transit  Impact  Development 
Fee  ( TD IF ) for  51  Federal  Street  from  $117,777.05  to 
$71,212.50  . 


(24)  Authorizing  the  General  Manager  of  Public  Utilities  to 
submit  the  list  of  Delinquent  Payments  of  the  Transit 
Impact  Development  Fee  ( TDIF ) to  the  Board  of  Supervisors 
for  their  deliberation  and  action  to  impose  a special 
assessment  property  tax  lien  on  51  Federal  Street. 


(25)  Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a supplemental  appropriation  of  $167,243  of 
Fiscal  Year  1986/87  TDA  capital  improvement  allowance 
monies  to  fabricate  and  install  security  fencing  gates  at 
various  Kirkland  Yard  locations. 


******************** 


(26)  PUBLIC  COMMENTS 
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January  22 


1991 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RODEL  E.  ROOIS  ART  AGNOS,  MAYOR 

PRESIDENT  THOMAS  J.  ELZEY,  GENERAL  MANAGER 


SHERRI  CHIESA 

VICE  PRESIDENT  MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 
ARTHUR  V.  TOUPIN 
GORDON  CHIN 


WATER  DEPARTMENT 

HETCH  HETCHY 
WATER  AND  POWER 


January  17,  1991 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San 
Francisco  will  meet  in  executive  session  on  Tuesday,  January  22,  1991,  at  1:30 
p.m.,  in  Room  287,  City  Hall,  San  Francisco,  California,  for  the  purpose  of 
meeting  with  the  negotiator  for  the  Joint  Powers  Board  regarding  acquisition 
of  the  peninsula  commute  corridor  right-of-way  from  Southern  Pacific. 

This  meeting  is  in  compliance  with  California  Government  Code 
Section  54956.9(a)  and  Charter  Section  3.500(f). 


Romaine  A.  Boldridge 
Secretary 


cc:  Members,  PUC 

Thomas  J.  Elzey 
George  Krueger 

RAB:la 


DOCUMENTS  DEPT. 

JAN??  1991 
SAN  FRANCISCO 
PUBLIC  LIBRARY 


287  CITY  HALL  • SAN  FRANCISCO,  CALIFORNIA  94102  • (415)  554-7316  • FAX  (415)  554-7470 
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^PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


^.SPECIAL  MEETING 


Room  282,  City  Hall 
2:00  P.M. 

January  29,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Rodel  E.  Rodis 


DOCUMENTS  DEFT. 

JAN  9.  t 

pubuc'lVbiww 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineer ing-  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 


( 3 ) PUBLIC  HEARING 

To  consider  the  proposed  budgets  for  Fiscal  Year  1991/92 
for  all  departments  and  bureaus  under  the  jurisdiction  of 
the  Public  Utilities  Commission: 


(a)  Hetch  Hetchy  and  Bureau  of  Light,  Heat  and  Power 
Operating  Budget; 

(b)  Hetch  Hetchy  Capital  Improvement  Program; 

(c)  Water  Department  Operating  Budget; 

(d)  Water  Department  Capital  Improvement  Program; 

(e)  PUC  Bureaus  Operating  Budgets;  and 

(f)  Municipal  Railway  Operating  Budget. 
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January  29,  1991 


ADDENDUM  TO  CALENDAR 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


SPECIAL  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
January  29,  1991 


(4)  Authorizing  the  General  Manager  of  Public  Utilities  to  negotiate 
and  enter  into  additional  contracts  to  purchase  and  arrange  for 
delivery  of  water  from  available  sources. 


^ PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

February  12,  1991 


Sherri  Chiesa,  President 


COMMISSIONERS 


DOCUMENTS  «> 

r-»T, 

fE6§  1991 


Gordon  Chin,  Vice  President 


§AN  FRANCIS  j 

^UiUC  LIBRARY 


H.  Welton  Flynn 


Arthur  V.  Toupin 


Rodel  E.  Rodis 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Traininq 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 

GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(8)  Approving  the  proposed  budgets  for  Fiscal  Year  1991/92  for 

all  departments  and  bureaus  under  the  jurisdiction  of  the 
Public  Utilities  Commission: 

(a)  Hetch  Hetchy  and  Bureau  of  Light,  Heat  and  Power 
Operating  Budget; 

(b)  Hetch  Hetchy  Capital  Improvement  Program; 

(c)  Water  Department  Operating  Budget; 

(d)  Water  Department  Capital  Improvement  Program; 

(e)  PUC  Bureaus  Operating  Budgets;  and 

(f)  Municipal  Railway  Operating  Budget. 

CONSENT  CALENDAR 


(9)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $21,000. 


(b)  Designating  Tuesday,  March  12,  1991,  at  2:00  p.m.  in 
Room  282,  City  Hall,  San  Francisco  as  the  date,  time 
and  place  for  a public  hearing  for  considering 
proposals  for  rate  increases  for  water  service  and 
water  supplied  by  the  San  Francisco  Water  Department 
to  its  retail  and  wholesale  customers. 
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February  12,  1991 


CONSENT  CALENDAR  - Continued 


Designating  Tuesday,  February  26,  1991,  at  2:00  p.m. 
in  Room  282,  City  Hall,  San  Francisco  as  the  date, 
time  and  place  for  a public  hearing  on  a new 
rationing  plan  to  further  increase  water  savings 
throughout  the  San  Francisco  Water  Department's 
system . 


Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2062,  San  Antonio  Pump  Station  Improvements. 


Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2075,  University  Mound  Reservoir  - South  Basin 
Roof  Repair,  in  the  amount  of  $119,000  to  Eddie  D. 
Steppat,  Inc.,  San  Francisco,  CA . 


Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2076,  Purchase  of  Ball  Valves  and  Accumulator 
System  for  Baden  Pump  Station  Project,  in  the  amount 
of  $111,658  to  Henry  Pratt  Co.,  Pleasant  Hill,  CA . 


Designating  Tuesday,  March  12,  1991,  at  2:00  p.m.  in 
Room  282,  City  Hall,  San  Francisco  as  the  date,  time 
and  place  for  a public  hearing  for  considering  an 
amendment  to  the  Muni  Fare  Code  pertaining  to 
AC/BART  Plus  Muni  Passes,  AC/Muni  Transbay  Passes, 
BART/Muni  Cash  Transfer,  and  Golden  Gate/Muni  Bus  to 
Bus  Passes. 


Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1026,  Presidio  Trolley  Coach  and  General  Office 
Facility  - Rehabilitate  Heating  & Ventilation  System 
of  the  General  Administrative  Office. 


Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  December,  1990. 


REGULAR  CALENDAR 


WATER  DEPARTMENT 


John  P.  Mullane,  General  Manager 


(10)  Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a Water  Department  Supplemental  Appropriation 
in  the  amount  of  $490,000  for  implementation  of  additional 
water  conservation  programs  funded  from  the  Water 
Department's  Unreserved  Fund  balance. 


(11)  Authorizing  the  General  Manager  of  the  Water  Department  to 
enter  into  a contract  with  a qualified  herpetologist 
specializing  in  the  San  Francisco  Garter  Snake  in  an 
amount  not-to-exceed  $7,600  for  investigations  in  the 
vicinity  of  Upper  Crystal  Springs  Reservoir . 


(12)  Authorizing  the  General  Manager  of  the  Water  Department  to 
enter  into  a contract  with  a qualified  archaeological 
consulting  firm  specializing  in  San  Mateo  County  Native 
American  sites  in  an  amount  not-to-exceed  $3,600  for 
investigations  in  the  vicinity  of  Upper  Crystal  Springs 
Reservoir . 


(13)  Approving  the  Lease  extension  for  an  additional  five-year 
period  commencing  September  1,  1990  and  ending  August  31, 
1995  and  the  new  rental  of  $20,736  per  year;  and 
authorizing  the  execution  of  the  First  Supplemental 
Agreement  in  Modification  of  Lease  to  Kollreal,  of 
right-of-way  property  located  adjacent  to  592  Weddell 
Drive,  Sunnyvale,  California. 


(14)  Approving  and  authorizing  the  execution  of  the  First 
Supplemental  in  Modification  of  Lease  for  No.  1 NB 
Partners  so  as  to  add  Section  17a,  CURE  BY  LENDER,  to  the 
original  Lease  adopted  September  12,  1989. 


MUNICIPAL  RAILWAY 


Johnny  B.  Stein,  General  Manager 


(15)  Authorizing  modification  of  the  contract  to  extend  the 

term  of  the  agreement  with  Jeri  L.  Mersky,  Ph.D.  to  June 
30,  1991,  at  no  additional  cost  to  complete  a case  study 
of  the  five-year  development  of  the  JLMB  at  the  Municipal 
Railway . 


(16)  Requesting  the  Controller  to  transfer  $384,580  in 

operating  funds  within  the  Municipal  Railway's  Engineering 
and  Administration  Division  for  paratransit  services. 
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February  12,  19°*! 


UTILITIES  ENGINEERING  BUREAU 


Richard  E.  Brandt,  Manager 


(17)  Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2010,  Alemany  Pump  Station  Electrical  Improvements,  in 
the  amount  of  $259,000  to  Kingston-Cr esi , AJV,  San 
Francisco,  CA;  and  requesting  the  Controller  to  transfer 
funds  in  the  amount  of  $85,000  from  unemcumbered  balances 
of  completed  projects. 


(18)  Approving  the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  Bid  Call  for  San 
Francisco  Water  Department  Procurement  Contracts  WD-2081, 
WD-2082 , WD-2083 , WD-2084,  and  WD-2090  for  the  puchase  of 
equipment  for  the  San  Antonio  Pump  Station. 


BUREAU  OF  MANAGEMENT  INFORMATION  SYSTEMS 
Hans  Loffeld,  Manager 


(19)  Authorizing  the  transfer  of  $38,760  from  the  Bureau  of 
Management  Information  Systems'  1990/91  miscellaneous 
salaries  to  temporary  salaries  to  fund  the  services  of  a 
temporary  1879  Project  Manager. 


SPECIAL  ORDER  OF  3USINESS  - 3:30  ?.™. 
GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(20)  Approving  the  recommendation  of  the  Selection  panel  that 
Environmental  Science  Associates  be  hired  as  the 
consultant  to  perform  the  environmental  review  for  the 
proposed  Crystal  Springs  Southern  Watershed  golf  course; 
and  authorizing  the  General  Manager  of  Public  utilities  to 
negotiate  a professional  services  agreement  with 
Environmental  Science  Associates  and  to  identify  a source 
of  funds  to  pay  the  City  and  County  of  San  Francisco's 
half  of  the  costs  of  the  environmental  review. 


******************** 


(21)  PUBLIC  COMMENTS 
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February  12 


1991 


PUBLIC  UTILITIES  COMMISSION 

CTTY  ANO  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of 
Public  Utilities,  the  PUC  Finance  Director  and  the  City  Attorney, 
this  Commission  hereby  requests  the  Controller  to  allot  funds  and 
to  draw  warrants  against  such  funds  as  are  or  will  be  available  in 
payment  of  claims  against  the  San  Francisco  Municipal  Railway  as 
shown  below. 


CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

Non  Litigated: 

Gene  P.  Smith  86  B 1193-2  $29,421.95  1-3  3-21-87  PI-PD  $ 21,000.00 

$ 51,820.22 

Litigated; 

None 

Judgement : 

None 

TOTAL  SETTLEMENTS  (1)  1_21> 000^00 


INDEX  632091  SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


^PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 


Mayor 


DOCUMENTS  t)SPT. 


FSiaStW 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 

February , 1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Rodel  E.  Rodis 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

o Report  on  the  1991/92  Budget  Process 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES , AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 
GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(8)  Reconsideration  of  the  Hetch  Hetchy  1991/92  Operating 

Budget . 


WATER  DEPARTMENT 

John  P.  Mullane,  General  Manager 


( 9 ) PUBLIC  HEARING 

To  consider  adopting  an  increased  Mandatory  Water 
Conservation  Program  dated  February  26,  1991  and  directing 
that  it  be  placed  in  force  immediately. 


CONSENT  CALENDAR 


(10)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $99,296.76. 


(b)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Water  Department, 
totalling  $187,500. 
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February  26,  1991 


CONSENT  CALENDAR  - Continued 


(c)  Approving  collection  of  charges  for  damages  for  the 
months  of  December,  1990  and  January,  1991  against 
the  San  Francisco  Municipal  Railway  from 
miscellaneous  debtors  in  the  amount  of  $33,704.45 
and  write-off  compromise  reductions  for  comparative 
negligence  in  the  amount  of  $280.69;  approving  water 
Department  collections  from  miscellaneous  debtors  in 
the  amount  of  $17,599.96  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $1,485.91;  and  approving  Bureau  of  Light,  Heat  & 
Power  collections  from  miscellaneous  debtors  in  the 
amount  of  $260. 


(d)  Rejecting  all  bids  received  on  January  17,  1991  for 
Municipal  Railway  Contract  No.  MR-889,  Flynn 
Facility  Modifications;  and  authorizing 
readvertisement  of  the  contract  under  Municipal 
Railway  Contract  No.  MR-889R. 


(e)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-891,  Test  Slurry  Wall  Construction. 


(f)  Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-1011-R,  Presidio  Yard  - Security 
Fencing  & Gates;  authorizing  an  extension  of  time 
for  unavoidable  delays  of  182  calendar  days;  and 
authorizing  final  payment  in  the  amount  of 
$40,653.18  to  the  Contractor,  Interlane  and  P & J 
Utility  Co.,  San  Francisco,  CA . 


(g)  Approving  Debit  Contract  Modification  No.  2 

totalling  $15,089.38  to  San  Francisco  Municipal 
Railway  Contract  No.  MR-1024,  Woods  Facility  - 
Furnish  and  Install  Combination  Automatic  Lock  and 
Non-Rotator  Plungers  for  Existing  Hoists;  and 
approving  an  extension  of  time  of  234  calendar  days. 


(h)  Accepting  the  work  performed  under  Hetch  Hetchy 

Water  and  Power  Contract  No.  HH-812,  Moccasin  Creek 
Diversion  Conduit  Repair;  approving  Credit  Contract 
Modification  No.  1 in  the  amount  of  $33,562.42; 
authorizing  an  extension  of  time  for  unavoidable 
weather  delay  of  two  (2)  calendar  days;  and 
authorizing  final  payment  in  the  amount  of 
$36,642.20  to  the  Contractor,  Rigging  International. 


(i)  Declaring  an  emergency  to  inspect  and  repair  a leak 
on  Bay  Division  Pipeline  No.  4 located  adjacent  to 
Edgewood  Road  east  of  Cordilleras  Road  in  the  City 
of  Redwood  City;  and  requesting  the  Mayor  to 
recommend  to  the  Board  of  Supervisors  approval  of 
the  expenditure  of  $150,000. 
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February  26,  1991 


REGULAR  CALENDAR 


HETCH  HETCHY  WATER  AND  POWER 
Anson  B.  Moran,  General  Manager 


(11)  Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a supplemental  appropriation  in  the  amount  of 
$960,000  from  the  deobligation  of  Hetch  Hetchy's  capital 
improvement  project  772,  Moccasin  Shop  Buildings,  and  to 
amend  the  operating  budget  to  fund  needed  services  during 
the  remainder  of  FY  1990/91. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(12)  Approving  the  substitution  of  Monarch  Electric  Company  for 
Liberty  Electric  of  San  Mateo  in  the  proposed  subcontract 
amount  of  $26,808  for  Municipal  Railway  Contract  No. 
MR-1022,  Metro  Yards  - Security  Fencing  & Gates,  Woods 
Yard  - Security  Fencing  & Gates;  and  permitting  Central 
Fence  Company  to  perform  work  instead  of  Fred  Chavez  Jr. 
Fence  Company  in  the  proposed  subcontract  amount  of 
$372,861  . 


(13)  Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a supplemental  appropriation  of  $2,860,309.79 
from  the  Chin  and  Hensolt,  OKA  litigation  settlement 
agreement  for  the  following  Cable  Car  system  and 
facilities  maintenance,  improvement  and  enhancement 
projects:  Noise  Task  Force,  Offset  Slot/Depression  Beams, 

Trackway  Improvements,  Cable  Transport  System  and  System 
Safety  and  Code  Compliance. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(14)  Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2060,  San  Andreas  Water  Treatment  Plant  Expansion  No. 
2,  in  the  amount  of  $32,980,165  to  S.J.  Amoroso 
Construction  Co.,  Inc./Verrett  Construction  Company,  Inc. 
San  Francisco,  CA . 
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February  26,  1991 


FINANCIAL  MANAGEMENT 


Edward  Harrington,  Finance  Director 


(15)  Approving  the  Transit  Impact  Development  Fee  Cost 

Certification  for  Fiscal  Year  1987/1988  for  submission  to 
the  San  Francisco  Board  of  Supervisors. 


(16)  Authorizing  the  Director  of  Finance  to  apply  for,  accept, 
and  expend  $20,500,000  from  1990/91  Urban  Rail  Bond 
Funding  for  San  Francisco  Municipal  Railway  Projects: 
Market  Street  Transit  Thoroughfare  and  F-Mar ket  Line,  Muni 
Metro  Extension,  Light  Rail  Vehicle  Purchase,  and  Muni 
Metro  Preliminary  Design,  from  such  regional  and  local 
matching  fund  sources  as  Transportation  Sales  Tax,  and/or 
BART  extension  Capital  Reserve  funds. 


(17)  Authorizing  the  Director  of  Finance  to  apply  for,  accept, 
and  expend  $16,605,946  from  1990/91  State  Transit  Capital 
Improvement  funds  and  $16,605,946  from  such  regional  and 
local  matching  fund  sources  as  Clean  Air  and 
Transportation  Act  of  1990  Bonds,  State  Transit  Assistance 
funds,  Transportation  Development  Act,  AB  1107  funds 
Bridge  Toll  Revenues,  Transit  Impact  Development  Fees, 
Transportation  Sales  Tax  Revenue,  Hetch  Hetchy  funds, 
and/or  the  San  Francisco  Municipal  Railway  Improvement 
Corporation  funds  for  San  Francisco  Municipal  Railway 
Projects:  Muni  Metro  Turnback,  F-Market-Embarcader o PCC 

Streetcar  fleet  and  trolley  overhead  system,  Metro  Fast 
Light  Rail  Vehicle  Facility  and  replacing  the  aged 
standard-sized  trolleys  with  new  articulated  trolleys. 


(18)  Authorizing  the  Director  of  Finance  to  apply  for,  accept, 
and  expend  up  to  $6  million  of  State  Transit  Assistance 
(STA)  funds,  to  furnish  whatever  additional  information 
might  be  requested  by  the  Metropolitan  Transportation 
Commission  in  connection  with  this  request  and  to  work 
with  the  Controller  to  close-out  reserved  funds. 


******************** 


(19 )  PUBLIC  COMMENTS 
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PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  PUC  Finance  Director  and  the  City  Attorney,  this  Commission 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against  such 
funds  as  are  or  will  be  available  in  payment  of  claims  against  the  San  Francisco 
Water  Department  as  shown  below. 


CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

Non  Litigated: 

None 


Litigated: 

Dalton  & 16660  $243,802.00  - 3-88  Breach  of  $ 187,500.00 

Esquivel  J.V.  According  to  Proof  Contract 

Judgement : 

None 


TOTAL  SETTLEMENTS  (1) 


$ 187,500.00 


INDEX  410050  SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  U tilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  PUC  Finance  Director  and  the  City  Attorney,  this  Commission 


hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the 


San  Francisco  Municipal  Railway  as  shown  below. 


CLAIMANT  & ACCIDENT  NO.  6c  ACCIDENT 

COURT  NO.  SPECIFIED  PRAYER  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 


Non  Litigated: 
Marion  Hanneman 

Litigated: 

Edward  Thompson 
922-023 

Judgement : 

Sandra  Orantes 
896-187 


87  T 1061-1  $ 27,485.00  37-1  4-4-88 

$ 167,974.29 


89  S 0096-1  $ 20,763.84  14-1  11-3-89 

$ 72,512.78 


85  T 1097-2  none  17-3  4-1-86 

$ 54,000.00 


PI 


PI 


PI 


$ 45,000.00 


$ 30,000.00 


$ 24,296.76 
plus  interest 


TOTAL  SETTLEMENTS  (3) 


$.99^296^6 


INDEX 


632091 


SUB  OBJECT  1450 


/ hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  Utilities  Commission 


■SF 

P82 

#2 


L E N D A R 


^ PUBLIC  UTILITIES  COMMISSION 

/ 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 
S' 

Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282,  City  Hall 


2:00  P.M. 
March  12,  1991 


COMMISSIONERS 


Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


OOCUN^TS 

vakR  a a 

J 

PUBLIC 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 


WATER  DEPARTMENT 

John  P.  Mullane,  General  Manager 


( 8 ) PUBLIC  HEARING 


(a)  To  consider  adoption  of  a revised  Schedule  of  Rates 
for  San  Francisco  and  suburban  retail  customers, 
including  a base  rate  increase,  drought  surcharge 
and  irrigation  service  rate  schedule. 


(b)  To  consider  adoption  of  a revised  Schedule  of  Rates 
for  suburban  wholesale  customers,  including  a base 
rate  increase  and  drought  surcharge. 


FINANCIAL  MANAGEMENT 


Edward  Harrington,  Finance  Director 


( 9 ) PUBLIC  HEARING 

To  consider  adopting  Modifications  to  the  Schedule  of 
Rates,  Fares,  and  Charges  of  the  San  Francisco  Municipal 
Railway  related  to  the  AC/BART  Plus  Muni  Pass,  AC/Muni 
Transbay  Pass,  BART/Muni  Cash  Transfer,  and  Golden 
Gate/Muni  Bus  to  Bus  Pass: 

(a)  Amending  the  fare  schedule  for  the  Municipal  Railway 
to  revise  Muni's  share  of  revenue  from  these  passes. 


(b)  Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  agreements  with  regional  transit 
agencies  to  reflect  these  changes,  effective  July  1, 
1990  and  terminating  June  30,  1991. 
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FINANCIAL  MANAGEMENT 


Edward  Harrington,  Finance  Director 


( 10 ) PUBLIC  HEARING 

To  consider  authorizing  the  Director  of  Finance  to  apply 
for,  accept,  and  expend  $13,815,120  UMTA  Section  9 capital 
assistance  funds  and  $3,453,780  from  local  match  funds 
sucn  as  State  Transit  Capital  Improvement  Funds,  State 
Urban  Rail  Bond  Funds,  State  Clean  Air  and  Transportation 
Improvement  Act  Bond  Funds,  State  Transit  Assistance 
Funds,  Transportation  Development  Act  Funds,  Bridge  Toll 
Net  Revenues,  Gas  Tax  Revenues,  Hetch  Hetchy  Revenues, 
Transit  Impact  Development  Fees,  San  Francisco  Municipal 
Railway  Improvement  Corporation  Funds,  and/or  San 
Francisco  County  Transportation  Sales  Taxes  for  the 
following  Municipal  Railway  Projects:  Fixed  Facility 

Rehabilitation,  Processing  and  Office  Equipment,  F-MARKET 
Streetcar  (PCC)  Renovation,  Trolley  Overhead 
Reconstruction,  Replace  24th  and  Utah  Street(s)  Shops,  and 
Preparation  of  a Standard  Trolley  Bus  Specification. 


CONSENT  CALENDAR 


(11)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $95,000. 


(b)  Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-866,  Cable  Car  Barn  - Turntable 
Rehabilitation;  authorizing  an  extension  of  time  for 
unavoidable  delays  of  133  calendar  days;  and 
authorizing  final  payment  in  the  amount  of  $3,879.19 
to  the  Contractor,  Valentine  Corporation,  San 
Rafael,  CA . 


(c)  Approving  Contract  Modification  No.  1 totalling 

$320,790  to  San  Francisco  Municipal  Railway  Contract 
No.  MR-881,  No.  31  Balboa  Line  Electrification  - 
Trolley  Coach  Overhead  Construction;  and  approving 
an  extension  of  time  of  10  working  days,  to  the 
Contractor,  Abbett-Yick,  A JV . 


(a)  Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-1011-R,  Presidio  Yard  - Security 
Fencing  & Gates;  authorizing  an  extension  of  time 
for  unavoidable  delays  of  182  calendar  days;  and 
authorizing  final  payment  in  the  amount  of 
$40,653.18  to  the  Contractor,  Interlane  and  P & J 
Utility  Co.,  San  Francisco,  CA. 
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(e)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2088,  Repaving  of  Street  and  Sidewalk  Openings. 


(f)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2018,  8-Inch 
Ductile  Iron  Main  Installation;  approving  Debit 
Contract  Modification  No.  1 in  the  amount  of 
$5,304.80;  authorizing  an  extension  of  time  for 
unavoidable  delays  of  58  working  days;  and 
authorizing  final  payment  in  the  amount  of 
$12,439.90  to  the  Contractor,  Berrios  Construction 
Company,  Inc. 

(g ) Approving  Contract  Modification  No.  1 to  San 
Francisco  Bureau  of  Light,  Heat  and  Power  Contract 
No.  BLHP-20 1 , Maintenance,  Repair  and  Alterations  of 
City-Owned  Street  Lighting  Systems,  increasing  the 
contract  amount  for  additional  work  from  $732,153.84 
to  $787,153.84  , to  the  Contractor,  Kingston-Cr esci , 

A JV . 

(h)  Authorizing  the  reallocation  of  $148,850  from  the 
Utilities  Engineering  Bureau's  Rental  of  Property  to 
Materials  and  Supplies  to  purchase  software, 
supplies  and  minor  furnishings. 

(i)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  January , 1991 . 
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REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(12)  Honoring  Doris  Kahn  for  her  fourteen  (14)  years  of 

dedicated  service  as  the  Mayor's  Representative  on  the 
Metropolitan  Transportation  Commission  (MTC)  and  her 
commitment  to  and  advocacy  of  Public  Transit. 


WATER  DEPARTMENT 

Jonn  P.  Mullane,  General  Manager 


(13)  Authorizing  the  issuance  of  not-to-exceed  $76,000,000 
principal  amount  of  San  Francisco  Water  Revenue  Bonds, 
1991  Series  A;  authorizing  execution  and  delivery  of  a 
first  supplemental  indenture;  adopting  an  official 
statement ; authorizing  execution  of  a purchase  contract ; 
delegating  to  the  General  Manager  and  Assistant  General 
Manager,  Finance,  of  the  Commission  power  to  complete 
indenture  and  bond  purchase  contract;  and  authorizing 
distribution  of  documents  and  taking  of  necessary  action. 


(14)  Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a Water  Department  supplemental  appropriation 
request  in  the  amount  of  $300,000  to  fund  claims  known  and 
anticipated  for  payment  during  this  fiscal  year. 


HETCH  HETCHY  WATER  AND  POWER 
Anson  B.  Moran,  General  Manager 


(15)  Authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  and  execute  a professional  service  agreement 
with  ERM  West,  Inc.  to  provide  professional  engineering 
services  to  the  City  of  San  Francisco  till  June  30,  1992 
at  an  amount  not-to-exceed  $250,000. 


(16)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  Modification  No.  5 to  the  Agreement  between  the 
Public  Utilities  Commission  on  behalf  of  the  City  and 
County  of  San  Francisco  and  Brian  E.  Gray,  Attorney-At-Law, 
increasing  the  length  of  the  contract  to  December  31,  1992 
without  an  increase  in  the  contract  amount. 


(17)  Authorizing  the  Real  Estate  Department  to  negotiate  and 

execute  a lease  agreement  with  Robin  Tyler  Productions  for 
tne  use  of  Cabin  Number  One  at  Camp  Mather. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(18)  Reaffirming  approval  of  the  "Assignment  of  Advertising 
Transit  Shelter  Agreement"  and  authorizing  the  General 
Manager  of  Public  Utilities  to  execute  the  "Assignment  of 
Advertising  Transit  Shelter  Agreement." 
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FINANCIAL  MANAGEMENT 


Edward  Harrington,  Finance  Director 


(19) 


Requesting  the  Board  of  Supervisors  to  amend  the 
Administrative  Code,  Section  1.39  which  will  allow  the 
Public  Utilities  Commission  to  enter  into  hold  harmless 
agreements  with  other  transit  agencies. 


******************** 


(20)  PUBLIC  COMMENTS 
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V 


PUBLIC  UTILITIES  COMMISSION 

CJTY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  PUC  Finance  Director  and  the  City  Attorney,  this  commission 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the 
San  Francisco  Municipal  Railway  as  shown  below. 


.aimant  & 
)URT  NO. 

ACCIDENT  NO.  & 
SPECIFIED  PRAYER 

SPECIALS 

TYPE 

ACCIDENT 

DATE 

PI/PD 

SETTLEMENT 

in  Litigated: 
me 

.tigated: 

irry  L.  Leonard 
2-656 

88  J 0110-1 
Unstated 

$ 11,237.10 

4-5 

12-21-88 

PI 

$ 

18,500.00 

imes  T.  McLaughlin 
10-654 

86  C 0139 
*ACD 

None 

2-7 

04-12-87 

PI 

$ 

21,500.00 

iter  Mistretta 
6-454 

86  B 0277-2 
*ACD 

$ 60,686.93 

22-3 

08-26-86 

PI/PD 

$ 

20,000.00 

,ren  D.  Walker  & 
nneth  R.  Walker 
14-777 

86  C 0139-12 
*ACD 

$ 13,175.00 

2-7 

04-12-87 

PI 

$ 

35,000.00 

idgement : 
me 


UAL  SETTLEMENTS  (4) 


$ 95,000.00 


.CD=As  Court  Determines 


DEX 
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I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of — — 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RODEL  E.  RODIS 
PRESIDENT 


ART  AGNOS,  MAYOR 
THOMAS  J.  ELZEY,  GENERAL  MANAGER 


SHERRI  CHIESA 
VICE  PRESIDENT 


MUNICIPAL  RAILWAY 
WATER  DEPARTMENT 
HETCH  HETCHY 


H.  WELTON  FLYNN 


ARTHUR  V.  TOUPIN 


GORDON  CHIN 


March  8,  1991 


doc  y m e s ^ATEFi AND  PQVJER 

MAR  1 , leg, 


PUBLIC  LIBRAHY 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  on  Tuesday,  March  12,  1991,  at  1:30  p.m.,  in  Room  287,  City 
Hall,  San  Francisco,  California,  regarding  the  Bay /Delta  Hearings. 

This  meeting  is  in  compliance  with  California  Government  Code  Section 
54956.9(a)  and  (b). 


cc:  Members,  PUC 

Thomas  J.  Elzey 
George  Krueger 

0066L 


287  CITY  HALL  • SAN  FRANCISCO,  CALIFORNIA  94102  • (415)  554-7316  • FAX  (415)  554-7470 


komaine  eotanage 
Secretary 
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^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 


COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


pOCUNiEfl'*'6  V&r’T- 

MAR?  2 W91 

PUBLIC  LlBBAflV 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 


Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 

(3)  Approval  of  Minutes 

(4)  Communications 

(5)  Introduction  of  Old  Business  by  Commissioners 

(6)  Introduction  of  New  Business  by  Commissioners 

(7)  Report  of  the  General  Manager 

Approving  resolutions  of  appreciation  for: 

o Rodel  E.  Rodis,  Member,  Public  Utilities  Commission 
o Edward  M.  Harrington,  Director  of  Finance 
o Deborah  Rohrer,  Manager,  Claims  and  Contracts 

Approving  resolutions  recognizing  achievements  of  Affirmative 
Action  goals: 

o Transportation  Division  Managers,  Municipal  Railway 
o Maintenance  Division,  Municipal  Railway 
o San  Francisco  Water  Department 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 

WATER  DEPARTMENT 

John  P.  Mullane,  General  Manager 


(8)  PUBLIC  HEARING 

(a)  To  consider  adoption  of  a revised  Schedule  of  Rates  for 
San  Francisco  and  suburban  retail  customers,  including 

a base  rate  increase,  drought  surcharge  and  irrigation 
service  rate  schedule.  (Continued  from  March  12,  1991 
meeting ) 

(b)  To  consider  adoption  of  a revised  Schedule  of  Rates  for 
suburban  wholesale  customers,  including  a base  rate 
increase  and  drought  surcharge.  (Continued  from  March 
12,  1991  meeting) 


CONSENT  CALENDAR 


(9)  All  matters  listed  hereunder  constitute  a Consent  Calendar, 

are  considered  to  be  routine  by  the  Public  Utilities 
Commission,  and  will  be  acted  upon  by  a single  vote  of  the 
Commission.  There  will  be  no  separate  discussion  of  these 
items  unless  a member  of  the  Commission  or  the  public  so 
requests,  in  which  event  the  matter  shall  be  removed  from  the 
Consent  Calendar  and  considered  as  a separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totalling 
$24,152.94. 
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(b)  Approving  the  transfer  of  unclaimed  credit  balances 
in  the  amount  of  $72,046.16  from  San  Francisco  Water 
Department  Consumers’  Closed  Accounts  to  the  San 
Francisco  Water  Department's  Unappropriated  Surplus. 


(c)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2058 , 8-Inch  Ductile  Iron  Main  Installation  in 
Fourth  Street  between  Market  and  Townsend  Streets, 
in  the  net  amount  of  $406,985.20  to  Stacy  and 
Witbeck,  Inc.,  San  Francisco,  CA. 


(d)  Designating  Tuesday,  April  23,  1991,  at  2:00  p.m.  in 
Room  282,  City  Hall,  San  Francisco  as  the  date,  time 
and  place  for  a public  hearing  for  considering  an 
amendment  to  the  Muni  Fare  Code  pertaining  to  the 
introduction  of  a seven-day  Passport  which  would 
allow  unlimited  travel  on  the  Municipal  Railway's 
scheduled  service,  including  Cable  Cars. 


(e)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-888,  No.  30  Stockton  Line  Trolley  Coach  Overhead 
Reconstruction . 


(f)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-893,  Special  Rail  Procurement  for  the  J-Church 
and  M-Oceanview  (J-M)  Layover  Terminals  and  Geneva 
Carbarn  Modification  Projects. 


(g)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1038,  Muni  Metro  System  Castro  No.  10  Crossover. 


(h)  Authorizing  the  transfer  of  $95,000  from  Bureau  of 
Management  Information  Systems'  1990/91  Data 
Processing  Lease  Maintenance  to  Materials  and 
Supplies,  Training,  DP/WP  Equipment  and  Contractual 
Services . 


(i)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  February,  1991. 
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1991 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(10)  Approving  the  recommendation  of  the  Selection  Panel  that 
Environmental  Science  Associates  be  hired  as  the 
consultant  to  perform  the  environmental  review  for  the 
proposed  Crystal  Springs  Southern  Watershed  golf  course; 
and  authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  a professional  services  agreement  with 
Environmental  Science  Associates  and  to  identify  a source 
of  funds  to  pay  the  City  and  County  of  San  Francisco's 
half  of  the  costs  of  the  environmental  review.  (Continued 
from  February  12,  1991  meeting) 


(11)  Approving  the  temporary  appointment  made  by  the  General 
Manager  of  Public  Utilities  of  Michelle  N.  Witt  as 
Assistant  General  Manager  and  Finance  Director,  PUC 
Finance  Bureau;  said  temporary  appointment  to  be  effective 
March  19,  1991  and  cease  with  the  appointment  of  a 
permanent  incumbent. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(12)  Authorizing  the  General  Manager  of  Public  Utilities  to 

enter  into  an  agreement  with  the  State  Department  of  Water 
Resources  to  purchase  water  from  the  California  Drought 
Emergency  Water  Bank  for  delivery  to  San  Francisco's  San 
Antonio  Reservoir. 


(13)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  an  agreement  with  the  Placer  County  Water 
Agency  to  purchase  surplus  surface  water,  and  an  agreement 
with  the  State  Department  of  Water  Resources  for  delivery 
of  water  to  San  Francisco’s  San  Antonio  Reservoir. 


(14)  Requesting  the  Controller  to  transfer  funds  from  the  Water 
Department's  salary  savings  in  the  amount  of  $475,510  for 
the  payment  of  the  State  Department  of  Health  Services 
fee,  additional  property  tax  payments  and  additional 
Workers'  Compensation  claim  payments  for  FY  1990/91. 


(15)  Requesting  approval  for  the  sale  of  an  easement  to  the 

City  of  Milpitas  for  the  installation  and  maintenance  of  a 
24-inch  sewer  line  adjacent  to  the  Bay  Division  Pipelines 
Nos.  3 and  4;  and  authorizing  the  Director  of  Property  to 
proceed  with  the  necessary  preparation  of  legislation  for 
adoption  by  the  Board  of  Supervisors. 
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HETCH  HETCHY  WATER  AND  POWER 


Anson  B.  Moran,  General  Manager 


(16)  Authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  and  execute  a professional  service  agreement 
with  ERM  West,  Inc.  to  provide  professional  engineering 
services  to  the  City  of  San  Francisco  till  June  30,  1992 
at  an  amount  not-to-exceed  $250,000. 


(17)  Agreeing  to  the  First  Amendment  to  the  Agreement  with 
Vinson  & Elkins,  increasing  the  contract  amount  by 
$300,000,  for  a total  not-to-exceed  $600,000,  and 
extending  the  term  of  the  contract  to  June  30,  1992. 


(18)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  the  Second  Amendment  to  the  Agreement  with 
Grueneich,  Ellison  & Schneider,  thereby  increasing  the 
funding  level  by  $300,000,  for  a total  amount 
not-to-exceed  $594,000. 


(19)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  an  agreement  with  Ellis,  King,  and  Prioleau  fcr 
outside  legal  services  in  the  upcoming  FERC  hearings,  such 
contract  to  terminate  June  30,  1992  and  not  exceed  the  sum 
of  $60,000. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(20)  Authorizing  the  circulation  of  a revised  Request-for- 
Proposals  to  provide  paratransit  broker  services  from 
September  1,  1991  to  June  30,  1996. 


(21)  Approving  in  concept  the  conversion  of  the  7 1-HAIGHT 
NORIEGA  from  diesel  to  trolley  coach  service;  and 
authorizing  the  General  Manager  of  the  Municipal  Railway 
to  prepare  grant  applications  and  seek  environmental 
clearance  as  necessary  for  the  implementation  of  this 
project . 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(22)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
negotiate  and  execute  an  agreement  with  Consolidated 
Engineering  Laboratories  to  provide  testing  laboratory  and 
technical  engineering  services  in  an  amount  not-to-exceed 
$100,000  for  a term  of  one  year. 


(23)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2037,  Cslaveras  Pipeline  Replacement  and  Outlet 
Facilities  Modifications  in  the  amount  of  $14,610,002  to 
Homer  J.  Olsen,  Union  City,  CA. 
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(24)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
execute  an  amendment  to  the  agreement  with  Mor rison-Knudsen 
Engineers,  Inc.  for  performing  design  and  field  engineering 
services  on  an  "as-needed"  basis  and  to  extend  the 
completion  date  of  the  agreement  to  December  31,  1391. 


(25)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
request  qualification  statements,  interview,  select  and 
recommend  a qualified  consulting  engineering  firm  to 
provide  required  engineering  services  for  a period  of 
twenty-four  (24)  months  at  a cost  not-to-exceed  $350,000, 
of  which  $100,000  will  be  allocated  to  Municipal  Railway 
Engineering  projects. 


BUREAU  OF  MANAGEMENT  INFORMATION  SYSTEMS 
Hans  Loffeld,  Manager 


(26)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  a personal  service  contract  extension  with 
Carlton  and  Associates  and  E.H.  White  & Company  for  the 
purpose  of  further  developing  computerized  maintenance 
systems  for  an  amount  not-to-exceed  $150,000  and  a period 
of  time  not-to-exceed  December  31,  1992. 


FINANCIAL  MANAGEMENT 

Michelle  N.  Witt,  Acting  Finance  Director 


(27)  Adopting  the  1991  Municipal  Railway  Legislative  Program 
and  directing  the  Public  Utilities  staff  and  the  City's 
advocates  in  Sacramento  and  Washington,  D.C.  to  work 
towards  implementing  the  program  to  help  meet  the 
transportation  needs  of  the  City  and  County  of  San 
Francisco . 


(28)  PUBLIC  COMMENTS 


Immediately  following  the  meeting,  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  the  City 
and  County  of  San  Francisco  vs.  1)  Zimmerman  vs.  Hearing  Officer, 
et  a 1 , in  accordance  with  Government  Code  54956.9  , and  2) 
Garcia-Kennedy  vs.  Municipal  Railway,  et  al,  in  accordance  with 
Government  Code  54956.9(a)  and  Charter  Section  3.500(f)  (2). 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  PUC  Finance  Director  and  the  City  Attorney,  this  Commission 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the 
San  Francisco  Municipal  Railway  as  shown  below. 
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:0TAL  SETTLEMENT  (1)  124*152.94 

:NDEX  ’ 632091  SUB  OBJECT  1450 


/ hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  


Secretary,  Public  U tilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RODEL  E.  ROOIS 
PRESIDENT 

SHERRI  CHIESA 
VICE  PRESIDENT 


ART  AGNOS.  MAYOR 
THOMAS  J.  ELZEY,  GENERAL  MANAGER 


MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 
ARTHUR  V.  TOUPIN 
GORDON  CHIN 


WATER  DEPARTMENT 

HETCH  HETCHY 
WATER  AND  POWER 


March  22,  1991 


NOTICE  OF  EXECUTIVE  SESSION 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco  will 
meet  in  executive  session  on  Tuesday,  March  26,  1991,  at  1:45  p.m.,  in  Room  287,  City 
Hall,  San  Francisco,  California,  regarding  Bid  Protest  - San  Francisco  Water  Department 
Contract  WD-2037. 

This  meeting  is  in  compliance  with  California  Government  Code  Section 
54956.9(b)  and  Charter  Section  3.500(f)(2). 


cc:  Members,  PUC 

Thomas  J.  Elzey 
George  Krueger 

0066L 
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^ SPECIAL  MEETING 

Room  2C,  City  Hall 
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March  29,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


pOCUMENf 


deft. 
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DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 

Romaine  A.  Boldridge 
SECRETARY 
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ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 

(3)  Approval  of  Minutes 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(4)  All  matters  listed  hereunder  constitute  a Consent  Calendar, 

are  considered  to  be  routine  by  the  Public  Utilities 
Commission,  and  will  be  acted  upon  by  a single  vote  of  the 
Commission.  There  will  be  no  separate  discussion  of  these 
items  unless  a member  of  the  Commission  or  the  public  so 
requests,  in  which  event  the  matter  shall  be  removed  from  the 
Consent  Calendar  and  considered  as  a separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totalling 
$24,152.94. 


(b)  Approving  the  transfer  of  unclaimed  credit  balances  in 
the  amount  of  $72,046.16  from  San  Francisco  Water 
Department  Consumers'  Closed  Accounts  to  the  San 
Francisco  Water  Department's  Unappropriated  Surplus. 


(c)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2058,  8-Inch  Ductile  Iron  Main  Installation  in 
Fourth  Street  between  Market  and  Townsend  Streets,  in 
the  net  amount  of  $406,985.20  to  Stacy  and  Witbeck, 
Inc.,  San  Francisco,  CA. 


(d)  Designating  Tuesday,  April  23,  1991,  at  2:00  p.m.  in 
Room  282,  City  Hall,  San  Francisco  as  the  date,  time 
ana  place  for  a public  hearing  for  considering  an 
amendment  to  the  Muni  Fare  Code  pertaining  to  the 
introduction  of  a seven-day  Passport  which  would  allow 
unlimited  travel  on  the  Municipal  Railway's  scheduled 
service,  including  Cable  Cars. 


(e)  Approving  the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  Bid  Call  for  San 
Francisco  Municipal  Railway  Contract  No.  MR-888,  No.  30 
Stockton  Line  Trolley  Coach  Overhead  Reconstruction. 


(f)  Approving  the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  Bid  Call  for  San 
Francisco  Municipal  Railway  Contract  No.  MR-893, 
Special  Rail  Procurement  for  the  J-Church  and 
M-Oceanview  (J-M)  Layover  Terminals  and  Geneva  Carbarn 
Modification  Projects. 
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(g)  Approving  the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  Bid  Call  for  San 
Francisco  Municipal  Railway  Contract  No.  MR-1038,  Muni 
Metro  System  Castro  No.  10  Crossover. 


(h)  Authorizing  the  transfer  of  $95,000  from  Bureau  of 

Management  Information  Systems'  1990/91  Data  Processing 
Lease  Maintenance  to  Materials  and  Supplies,  Training, 
DP/WP  Equipment  and  Contractual  Services. 


(i)  Approving  the  Non-Civil  Service  and  Temporary 

appointments  and  removals  as  indicated  on  the  Temporary 
Employment  Activity  Roster,  for  the  month  of  February, 
1991. 


(j)  Designating  Tuesday,  April  23,  1991,  at  2:00  p.m.  in 
Room  282,  City  Hall,  San  Francisco  as  the  date,  time 
and  place  for  a public  hearing  to  consider  adopting 
revisions  to  the  current  Mandatory  Water  Conservation 
Program. 
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REGULAR  CALENDAR 


(5) 


(6) 


(7) 


(8) 


(9) 


(10) 


(ID 


(12) 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  an  agreement  with  the  State  Department  of  Water 
Resources  to  purchase  water  from  the  California  Drought 
Emergency  Water  Bank  for  delivery  to  San  Francisco's  San 
Antonio  Reservoir. 


Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  an  agreement  with  the  Placer  County  Water 
Agency  to  purchase  surplus  surface  water,  and  an  agreement 
with  the  State  Department  of  Water  Resources  for  delivery 
of  water  to  San  Francisco's  San  Antonio  Reservoir. 


HETCH  HETCHY  WATER  AMD  POWER 
Anson  B.  Moran,  General  Manager 


Authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  and  execute  a professional  service  agreement 
with  ERM  West,  Inc.  to  provide  professional  engineering 
services  to  the  City  of  San  Francisco  till  June  30,  1992 
at  an  amount  not-to-exceed  $250,000. 


Agreeing  to  the  First  Amendment  to  the  Agreement  with 
Vinson  & Elkins,  increasing  the  contract  amount  by 
$300,000,  for  a total  not-to-exceed  $600,000,  and 
extending  the  term  of  the  contract  to  June  30,  1992. 


Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  the  Second  Amendment  to  the  Agreement  with 
Grueneich,  Ellison  & Schneider,  thereby  increasing  the 
funding  level  by  $300,000,  for  a total  amount 
not-to-exceed  $594,000. 


Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  an  agreement  with  Ellis,  King,  and  Prioleau  for 
outside  legal  services  in  the  upcoming  FERC  hearings,  such 
contract  to  terminate  June  30,  1992  and  not  exceed  the  sum 
of  $60,000. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


Rejecting  all  bids  on  San  Francisco  Water  Department 
Contract  No.  WD-2037,  Calaveras  Pipeline  Replacement  and 
Outlet  Facilities  Modifications  and  authorizing 
readvertisement  under  WD-2037R. 


MUNICIPAL  RAILWAY 


Johnny  B.  Stein,  General  Manager 

Rejecting  all  proposals  for  paratransit  broker  services; 
ana  authorizing  circulation  of  a revised  Request-for- 
Proposals  to  provide  paratransit  broker  services  from 
September  1,  1991  to  June  30,  1996. 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager  of  Public 
Utilities,  the  PUC  Finance  Director  and  the  City  Attorney,  this  Commission 
hereby  requests  the  Controller  to  allot  funds  and  to  draw  warrants  against 
such  funds  as  are  or  will  be  available  in  payment  of  claims  against  the 
San  Francisco  Municipal  Railway  as  shown  below. 
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)TAL  SETTLEMENT  (1) 

jJDEX  ’ 632091  SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


SETTLEMENT 


$24,152.94 


$24^152^94 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RODEL  E.  ROOIS  ART  AGNOS,  MAYOR 

PRESIDENT  THOMAS  J.  ELZEY,  GENERAL  MANAGER 


SHERRI  CHIESA 

VICE  PRESIDENT  MUNICIPAL  RAILWAY 


H.  WELTON  FLYNN 
ARTHUR  V.  TOUPIN 
GORDON  CHIN 


WATER  DEPARTMENT 

HETCH  HETCHY 
WATER  AND  POWER 


March  26,  1991 


NOTICE  OF  EXECUTIVE  SESSION 


documents  dept. 

MAR  2 ^1101 

SAN  FRANCISCO 
PUBLIC  LIBRARY 


The  Public  Utilities  Commission  of  the  City  and  County  of  San  Francisco 
will  meet  in  executive  session  on  Friday,  March  29,  1991,  at  8:30  a.m.,  in  Room 
287,  City  Hall,  San  Francisco,  California,  regarding  1)  Zimmerman  vs.  Hearing 
Officer,  et  al,  in  accordance  with  Government  Code  54956.9,  and  2)  Stacy  & 
Witbeck  vs.  City  and  County  of  San  Francisco,  in  accordance  with  Government 
Code  54956.9(b)  and  Charter  Section  3.500(f)(2). 
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Romaine  A.  Boldridge 

Secretary 
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REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 


DEPOSITORY  ITEM 
DOCUMENTS  DEPT. 


APS  5 1W 


April  9,  1991 

COMMISSIONERS 
Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


S h.i'i  rrtMrtCiSOU 

PUBLIC  LIBRARY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
faater  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 

(3)  Approval  of  Minutes 

(4)  Communications 

(5)  Introduction  of  Old  Business  by  Commissioners 

(6)  Introduction  of  New  Business  by  Commissioners 

(7)  Report  of  the  General  Manager 

Approving  resolutions  of  appreciation  for: 

o Rodel  E.  Rodis,  Member,  Public  Utilities  Commission 
o Ectward  M.  Harrington,  Director  of  Finance 
o Deborah  Rohrer,  Manager,  Claims  and  Contracts 

Approving  resolutions  recognizing  achievements  of  Affirmative 
Action  goals: 

o Transportation  Division  Managers,  Municipal  Railway 
o Maintenance  Division,  Municipal  Railway 
o San  Francisco  Water  Department 

o Status  Report  on  Water  Storage  and  Water  Rationing  Program 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(b)  All  matters  listed  hereunder  constitute  a Consent  Calendar, 

are  considered  to  be  routine  by  the  Public  Utilities 
Commission,  and  will  be  acted  upon  by  a single  vote  of  the 
Commission.  There  will  be  no  separate  discussion  of  these 
items  unless  a member  of  the  Commission  or  the  public  so 
requests,  in  which  event  the  matter  shall  be  removed  from  the 
Consent  Calendar  and  considered  as  a separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  Municipal  Railway,  totalling 
$156,151.01. 


(b)  Declaring  an  emergency  to  construct  a temporary 

connection  between  the  State  Water  Project's  South  Bay 
Aqueduct  ana  San  Francisco  Water  Department  facilities 
near  Sunol  to  provide  for  additional  purchase  of  water; 
approving  a transfer  of  $477,000  from  Hetch  Hetchy- 
Water  Demand  Study  to  Water  Department-Construct  Feeder 
Mains;  and  requesting  the  Board  of  Supervisors  to 
approve  the  expenditure  of  $487,000. 


(c)  Approving  the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  Bid  Call  for  San 
Francisco  Water  Department  Contract  No.  WD-2067,  8-Inch 
Ductile  Iron  Main  Installation  in  Hayes  Street  between 
Buchanan  Street  and  Larkin  Street. 
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April  9,  1991 


CONSENT  CALENDAR  - Continued 


(d)  Approving  Contract  Modification  No.  1 for  an  amount  of 
$92,111  to  San  Francisco  Municipal  Railway  Contract  No. 
MR-869,  Potrero  Facility  Rehabilitation,  to  the 
Contractor,  N.L.  Barnes  Construction  Co.,  Inc. 


(e)  Authorizing  the  Bureau  of  Energy  Conservation  to  modify 
its  contract  with  the  California  Environmental 
Internship  Program  to  increase  the  contract  by  an 
amount  not-to-exceed  $42,000  in  order  to  maintain 
intern  staff  assistance  on  electricity  conservation 
projects  in  municipal  facilities. 


(f)  Authorizing  the  Bureau  of  Energy  Conservation  to  modify 
its  existing  contract  with  Brown,  Vence  & Associates 
for  a sum  not-to-exceed  $32,000  for  the  purpose  of 
conducting  electrical  load  forecasting  analysis  and 
assisting  in  implementation  of  near  term  load 
management  measures  for  municipal  operations. 
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April  9,  1991 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(9)  Approving  the  temporary  appointment  made  by  the  General 

Manager  of  Public  Utilities  of  Michelle  N.  Witt  as 
Assistant  General  Manager  and  Finance  Director,  PUC 
Finance  Bureau;  said  temporary  appointment  to  be  effective 
March  19,  1991  and  cease  with  the  appointment  of  a 
permanent  incumbent. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(10)  Approving  in  concept  the  conversion  of  the  7 1-HAIGHT 
NORIEGA  from  diesel  to  trolley  coach  service;  and 
authorizing  the  General  Manager  of  the  Municipal  Railway 
to  prepare  grant  applications  and  seek  environmental 
clearance  as  necessary  for  the  implementation  of  this 
project . 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(11)  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  execute  an  agreement  with  Suburban 
Purchasers  relative  to  asset  classifications  for  rate 
purposes  for  Fiscal  Years  1984/85  through  1989/90. 


(12)  Requesting  the  Controller  to  transfer  funds  from  the  Water 
Department's  salary  savings  in  the  amount  of  $475,510  for 
the  payment  of  the  State  Department  of  Health  Services 
fee,  additional  property  tax  payments  and  additional 
Workers'  Compensation  claim  payments  for  FY  1990/91. 


(13)  Consenting  to  an  assignment  of  Lease  by  No.  1 NB  Partners, 
a California  limited  partnership,  as  Assignor,  to  James  C. 
Pusateri,  Jr.  ana/or  Barbara  G.  Pusateri,  or  their 
successor ( s ) , Trustee(s),  Assignee,  for  the  remainder  term 
of  Lease,  subject,  but  not  limited,  to  the  requirements 
that  the  Assignee  assume  all  the  covenants,  conditions 
duties  and  obligations  contained  in  Lease  and  that  it 
comply  with  the  surety  bond  and  insurance  requirements  set 
forth  in  Lease  of  certain  Water  Department  land  in 
Milpitas,  Santa  Clara  County  located  at  225  South  Milpitas 
Blvd.,  Milpitas,  CA. 


(14)  Requesting  approval  for  the  sale  of  an  easement  to  the 

City  of  Milpitas  for  the  installation  and  maintenance  of  a 
24-inch  sewer  line  adjacent  to  Bay  Division  Pipelines  Nos. 
3 and  4;  and  authorizing  the  Director  of  Property  to 
proceed  with  the  necessary  preparation  of  legislation  for 
adoption  by  the  Board  of  Supervisors. 
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April  9,  1991 


HETCH  HETCHY  WATER  AND  POWER 


Anson  B.  Moran,  General  Manager 

(15)  Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a supplemental  appropriation  in  the  amount  of 
$9,000,000  from  Hetch  Hetchy's  unappropriated  revenue,  and 
to  amend  the  operating  budget  for  purchase  of  power  during 
the  remainder  of  Fiscal  Year  1990/91. 


(16)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  the  Second  Amendment  to  the  Agreement  with 
Grueneich,  Ellison  & Schneider,  thereby  increasing  the 
funding  level  by  $300,000,  for  a total  amount 
not-to-exceed  $594,000. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 

(17)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
negotiate  and  execute  an  agreement  with  Consolidated 
Engineering  Laboratories  to  provide  testing  laboratory  and 
technical  engineering  services  in  an  amount  not-to-exceed 
$100,000  for  a term  of  one  year. 


(18)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
execute  an  amendment  to  the  agreement  with  Mor r ison-Knudsen 
Engineers,  Inc.  for  performing  design  and  field  engineering 
services  on  an  "as-needed"  basis  and  to  extend  the 
completion  date  of  the  agreement  to  December  31,  1991. 


(19)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
request  qualification  statements,  interview,  select  and 
recommend  a qualified  consulting  engineering  firm  to 
provide  required  engineering  services  for  a period  of 
twenty-four  (24)  months  at  a cost  not-to-exceed  $350,000, 
of  which  $100,000  will  be  allocated  to  Municipal  Railway 
Engineering  projects. 


BUREAU  OF  MANAGEMENT  INFORMATION  SYSTEMS 
Hans  Loffeld,  Manager 

(20)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  a personal  service  contract  extension  with 
Carlton  and  Associates  and  E.H.  White  & Company  for  the 
purpose  of  further  developing  computerized  maintenance 
systems  for  an  amount  not-to-exceed  $150,000  and  a period 
of  time  not-to-exceed  December  31,  1992. 


FINANCIAL  MANAGEMENT 

Michelle  N.  Witt,  Acting  Finance  Director 

(21)  Adopting  the  1991  Municipal  Railway  Legislative  Program 
and  directing  the  Public  Utilities  staff  and  the  City's 
advocates  in  Sacramento  and  Washington,  D.C.  to  work 
towards  implementing  the  program  to  help  meet  the 
transportation  needs  of  the  City  and  County  of  San 
Francisco . 

******************** 

( 22)  PUBLIC  COMMENTS 
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April  9,  1991 


PUBLIC  UTILITIES  COMMISSION 

CtTY  ANO  COUNTY  OF  SAN  FHANCISCO 


RESOLUTION  No.  

RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to 
allot  funds  and  to  draw  warrants  against  such  funds  as  are 
or  will  be  available  in  payment  of  claims  against  the 
San  Francisco  Municipal ' Railway  as  shown  below. 


IMANT  & ACCIDENT  NO.  & ACCIDENT 

|t  no.  specified  prayer  specials  type  date  pi/pd  settlement 


uLitigated : 


tgated : 

* 


tfrney's  fee  and  89  E 0027  None  N/A  1981  * $ 156,151.01 

tie  VII  cost  in  the  $ 361,194.72  4/17/90 

s of  Larry  Resnick 


.uployment  discrimination  case 


/ hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


C A LENDAR 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 


Chambers  of  the  Board  of  Supervisors,  City  Hall 


2:00  P.M. 
April  23,  1991 

COMMISSIONERS 


Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DOCUMENTS  DEPT. 

APR  2 2 

SAM 

PUWUC  UbKAHY 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

o Report  on  the  1991/92  Budget 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


( b)  PUBLIC  HEARING 

To  consider  revisions  to  the  Mandatory  Water  Conservation 

Program. 

(9)  PUBLIC  HEARING 

(a)  To  consider  adoption  of  a revised  Schedule  of  Rates 
for  San  Francisco  and  suburban  retail  customers, 
including  a base  rate  increase,  drought  surcharge 
and  irrigation  service  rate  schedule. 

(b)  To  consider  adoption  of  a revised  Schedule  of  Rates 
for  suburban  wholesale  customers,  including  a base 
rate  increase  and  drought  surcharge. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(10)  PUBLIC  HEARING 

To  consider  adopting  Modifications  to  the  Schedule  of 
Rates,  Fares,  and  Charges  of  the  San  Francisco  Municipal 
Railway  relative  to  the  introduction  of  a seven-day 
Passport  which  would  allow  unlimited  travel  on  scheduled 
service,  including  cable  cars. 


1 


April  23,  1991 


CONSENT  CALENDAR 


(11)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totalling  $141,500. 

(b)  Approving  collection  of  charges  for  damages  for  the 
month  of  February,  1991  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $48,999.25  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $8,083.54;  and  approving  Bureau  of  Light,  Heat  & 
Power  collections  from  miscellaneous  debtors  in  the 
amount  of  $5,704.51. 


(c)  Approving  collection  of  charges  for  damages  for  the 
month  of  March,  1991  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $19,844.87  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $1,771.77;  approving  San  Francisco  Water 
Department  collections  from  miscellaneous  debtors  in 
the  amount  of  $2,291.53;  and  approving  Bureau  of 
Light,  Heat  & Power  collections  from  miscellaneous 
debtors  in  the  amount  of  $6,173.67. 


(d)  Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a supplemental  appropriation  in  the 
amount  of  $500,000  from  the  Water  Department's 
unappropriated  revenue  in  order  to  inspect  and 
repair  possible  structural  flaws  in  Bay  Division 
Pipeline  No.  4 in  the  City  of  Redwood  City. 

(e)  Requesting  the  transfer  of  $450,000  and  approving 
the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  Bid  Call  for 
San  Francisco  Water  Department  Contract  No.  WD-2009, 
Baden  Pump  Station  - Improvements. 


(f)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2048,  8-Inch 
Ductile  Iron  Main  Installation  in  Leavenworth  Street 
between  Pine  Street  and  Pacific  Avenue  and  Larkin 
Street  between  Pacific  Avenue  and  Vallejo  Street; 
approving  Credit  Contract  Modification  No.  1 in  the 
amount  of  $3,576;  authorizing  an  extension  of  time 
for  unavoidable  delays  of  14  working  days;  and 
authorizing  final  payment  in  the  amount  of 
$14,198.70  to  the  Contractor,  Interlane  General 
Engineering  and  P & J Utility  Company,  AJV. 


(g)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2081,  in  the  amount  of  $327,088  to  Hevi-Duty 
Electric,  Highway  117  South  Goldsboro,  NC. 
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CONSENT  CALENDAR  - Continued 


(h)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2084,  Purchase  of  Water  Pumps  and  Motors  for  San 
Antonio  Pump  Station  Project,  in  the  amount  of 
$436,350  to  Dresser  Industries,  Inc.,  Dresser  Pump 
Division,  San  Ramon,  CA. 


(i)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2090 , Purchase  of  Valves  and  Hydraulic  System  for 
San  Antonio  Pump  Station  Project,  in  the  amount  of 
$139,505  to  Henry  Pratt  Company,  Pleasant  Hill,  CA. 


(j)  Awarding  San  Francisco  Municipal  Railway  Contract 
No.  MR-1020,  Cable  Car  Barn  - Furnish  and  Install 
Oil  Separator,  in  the  net  amount  of  $52,314.94  to 
San  Luis  Construction,  San  Francisco,  CA. 
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April  23,  1991 


REGULAR  CALENDAR 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(12)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  an  agreement  with  Transportation  Displays,  Inc.  to 
manage  the  Municipal  Railway's  Transit  Advertising 
Agreement  for  a period  of  five  years,  from  July  1,  1991 
through  June  30,  1996;  and  commending  the  Transit 
Advertising  Agreement  to  the  Board  of  Supervisors  and  the 
Mayor  for  their  consideration  and  approval. 


(13)  Authorizing  the  circulation  of  a Request-f or-Proposals  to 
provide  the  Community  Affairs  Department  of  the  Municipal 
Railway  with  Marketing,  Advertising,  and  Creative  Design 
Services. 


(14)  Requesting  the  Board  of  Supervisors  approval  to  contract 
for  the  provision  of  paratransit  services  for  Fiscal  Year 
1991/92. 


(15)  Authorizing  the  San  Francisco  Municipal  Railway  to  extend 
the  Booz,  Allen  and  Hamilton,  Inc.  contract  to  December 
31,  1991  to  provide  engineering  services  for  the  Light 
Rail  Vehicle  Purchase  Project. 


(16)  Authorizing  the  General  Manager  of  Public  Utilites  to 
execute  Modification  No.  2 to  the  personal  services 
contract  with  George  Pattee;  extending  the  duration  of  the 
contract  through  December  31,  1991;  and  increasing  the 
maximum  expenditure  to  $112,000  for  additional  work  to  be 
performed  in  the  rehabilitation  of  Market  Street  Railway 
Streetcar  #798  at  Deuel  Vocational  Institute  in  Tracy,  CA. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(17)  Approving  a fund  transfer  of  $310,000  from  the  Water 
Department's  Project  605,  Defining  Right-of-Way  and 
Property  Lines  to  Project  125  Pleasanton  Property 
Development . 


(18)  Authorizing  the  General  Manager  of  Public  Utilities  to 

modify  the  existing  contract  with  Mr.  Martin  Inderbitzen, 
increasing  the  funding  by  $70,000  and  extending  the  time 
to  July  31,  1993  to  assist  in  the  disposition  of  over  500 
acres  of  excess  Water  Department  property  in  Pleasanton, 
CA. 


(19)  Approving  a contract  amendment  with  the  Planning 

Collaborative  in  the  amount  of  $240,000  to  complete  the 
Specific  Plan  work  for  the  Water  Department's  lands  in 
Pleasanton,  CA. 
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HETCH  HETCHY  WATER  AND  POWER 


Anson  B.  Moran,  General  Manager 


(20)  Authorizing  Hetch  Hetchy  Water  and  Power  to  apply  for, 
accept,  and  expend  an  energy  conservation  loan  from  the 
California  Energy  Commission,  not-to-exceed  $1.3  million 
to  implement  energy  efficiency  measures. 


(21)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  the  Second  Amendment  to  the  Agreement  with 
Grueneich,  Ellison  & Schneider,  thereby  increasing  the 
funding  level  by  $200,000,  for  a total  amount 
not-to-exceed  $594,000. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(22)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
execute  Amendment  No.  2 with  Manna  Consultants,  Inc.  for 
engineering  design  related  to  the  rehabilitation  of  the 
MUNI  Potrero  Division  Facility  to  provide  professional 
services  during  the  construction  phase. 


(23)  Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2062 , San  Antonio  Pump  Station  Improvements,  in  the 
amount  of  $1,792,000  to  Power  Engineering  Contractors, 
Inc.,  Palo  Alto,  CA. 


(24)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
execute  Amendment  No.  6 with  Camp  Dresser  and  McKee,  Inc., 
for  construction  support  for  expansion  of  San  Andreas 
Water  Treatment  Plant,  in  the  amount  not-to-exceed 
$1,707,826  and  extending  the  contract  completion  date 
until  August  30,  1993. 


******************** 


(25)  PUBLIC  COMMENTS 
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PUBLIC  UTILITIES  COMMISSION 


CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated: 

| None 

I 

Litigated: 


Nancy  Epstein 
S916-477 

88-B-8140-1 

*ACD 

$22,092.66 

1-3 

03-07-89 

PI 

$40,000.00 

Etta  M.  Craig  & 
Harold  D.  Craig 

86-C-0139-17 
8 6-C-013  9-18 
*ACD 

$15,035.90 

2-7 

2-7 

04-12-87 

PI 

TOTAL 

$23,000.00 

3,500.00 

$26,500.00 

Maurice  Powers 

89-T-0237— 1 
$140,000.00 

$38,601.51 

7-4 

08-31-89 

PI 

$75,000.00 

| Judgment: 

I None 

TOTAL  SETTLEMENT  (3)  $141,500.00 

*ACD=As  Court  Determines 

INDEX  632091  SUB  OBJECT  1450 


7 hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


CALENDAR 


ij'nM 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

May  14,  1991 

COMMISSIONERS 

Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 

H.  wel ton  Flynn  DOCUMENTS  DEPT 


Arthur  V.  Toupin 


MV  1 5 1991 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business  by 

Commissioners 

(6) 

Introduction  of  New 

Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE 

FOLLOWING  MATTERS  BEFORE 

THE  PUBLIC 

UTILITIES  COMMISSION 

RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totalling  $69,500. 

(b)  Approving  collection  of  charges  for  damages  for  the 
month  of  April,  1991  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $22,448.40  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $1,221.36;  approving  San  Francisco  Water 
Department  collections  from  miscellaneous  debtors  in 
the  amount  of  $405.55;  and  approving  Bureau  of 
Light,  Heat  & Power  collections  from  miscellaneous 
debtors  in  the  amount  of  $4,051.08. 


(c)  Amending  Resolution  No.  91-0117  by  changing  the 
settlement  amount  from  $156,151.01  to  $135,000. 


(d)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2032,  8-Inch 
Ductile  Iron  Main  Installation  in  Sacramento  Street 
between  Locust  and  Divisadero  Streets,  approving 
Credit  Contract  Modification  No.  1 in  the  amount  of 
$5,111.60;  authorizing  an  extension  of  time  for 
unavoidable  delays  of  17  working  days;  and 
authorizing  final  payment  in  the  amount  of 
$17,239.70  to  the  Contractor,  Ranger  Pipelines,  Inc. 
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(e)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2049,  8-Inch 
Ductile  Iron  Main  Installation  in  Octavia  Street 
between  Market  and  Fulton  Streets;  approving  Debit 
Contract  Modification  No.  1 in  the  amount  of  $5,955; 
and  authorizing  final  payment  in  the  amount  of 
$10,564.75  to  the  Contractor,  Uniacke  Construction, 
Inc. 


(f)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2051,  8-Inch 
Ductile  Iron  Main  Installation  in  Dartmouth  Street, 
Woolsey  to  Mansell  Street,  Colby  Street,  Olmstead  to 
Mansell  Street,  and  Olmstead  Street,  University  to 
Bowdoin  Street;  approving  Credit  Contract 
Modification  No.  1 in  the  amount  of  $1,968; 
authorizing  an  extension  of  time  for  unavoidable 
delay  of  8 working  days;  and  authorizing  final 
payment  in  the  amount  of  $12,203.50  to  the 
Contractor,  P & M Pipelines. 


(g)  Authorizing  and  approving  the  substitution  of 
subcontractor,  Rosendin  Electric  for  Palmer 
Electric,  to  perform  the  electric  work  under  San 
Francisco  Water  Department  Contract  No.  WD-2060,  San 
Andreas  Water  Treatment  Plant  Expansion  No.  2. 


(h)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2083 , Purchase  of  Outdoor  Power  Control  Centers 
for  San  Antonio  Pump  Station  Project,  in  the  amount 
of  $321,871  to  Controlled  Power  Corporation, 
Masillon,  Ohio. 


(i)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2088 , Repaving  of  Street  and  Sidewalk  Openings  in 
the  amount  of  $1,341,655  to  Stacy  and  Witbeck,  Inc., 
Nationwide  Construction  Company,  Inc.  and  West  Bay 
Nationwide  Construction,  Company,  San  Francisco,  CA. 


(j)  Authorizing  the  Manager  of  the  Utilities  Engineering 
Bureau  to  execute  Contract  Modification  No.  2 with 
Spiniello  Construction  Company  to  increase  the 
contract  amount  by  $180,000  from  $2,500,000  to 
$2,680,000  to  allow  the  City  to  negotiate  with 
Spiniello  to  repair  the  cracks  and  other  defects  in 
San  Joaquin  Pipeline  No.  2;  and  authorizing  the 
transfer  of  $350,000  from  the  Mountain  Tunnel 
Emergency  Repairs  Project  to  the  San  Joaquin 
Pipeline  No.  2 Project. 


(k)  Accepting  the  work  performed  under  San  Francisco 
Hetch  Hetchy  Water  & Power  Contract  No.  HH-817R, 
0 ' Shaughnessy  Dam  Leach  Field;  approving  Credit 
Contract  Modification  No.  1 in  the  amount  of 
$1,573.81;  and  authorizing  final  payment  in  the 
amount  of  $19,849.64  to  the  Contractor,  K.  W. 
Emerson,  Inc. 


(1)  Awarding  San  Francisco  Hetch  Hetchy  Water  & Power 

Contract  No.  HH-827,  Moccasin  Afterbay  Improvements, 
in  the  amount  of  $179,500  to  Cunningham  and  Sons, 
Inc.,  Oakdale,  CA. 
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(m)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Water  & Power 
Contract  Wo.  HH-829,  O' Shaughnessy  Dam  Septic  System 
Rehabilitation . 


(n)  Awarding  San  Francisco  Municipal  Railway  Contract 
No.  MR-891,  Muni  Metro  Turnaround  Test  Slurry  Wall 
Construction,  in  the  amount  of  $383,700  to  Case 
International  Company,  Roselle,  Illinois. 


(o)  Awarding  San  Francisco  Municipal  Railway  Contract 

No.  MR-892,  Scott  Facility  Add-on,  in  the  amount  of 
$95,649.30  for  the  Base  Bid  and  Additive  Alternative 
to  San  Luis  Construction,  San  Francisco,  CA. 


(p)  Awarding  San  Francisco  Municipal  Railway  Contract 
No.  MR-999,  Curtis  E.  Green  Light  Rail  Facility, 

Main  Maintenance  Building-Modification  to  LRV  Lifts, 
in  the  amount  of  $562,300  to  Power  Engineering 
Contractors,  Inc.,  Palo  Alto,  CA. 


(q)  Approving  Debit  Contract  Modification  No.  3 for  an 
amount  of  $360,000  to  San  Francisco  Municipal 
Railway  Contract  No.  MR-1005,  Cable  Car  System  - 
Furnish  and  Install  Replacements  for  Depression 
Beams;  approving  extension  of  time  of  90  calendar 
days;  and  approving  an  extension  of  time  of  145 
calendar  days  to  the  contract  term  in  order  to 
accomplish  additional  work. 


(r)  Approving  Debit  Contract  Modification  No.  1 for  an 

amount  of  $38,000  to  San  Francisco  Municipal  Railway 
Contract  No.  MR-1013,  Presidio  Yard  Bus  Washer 
Replacement  and  approving  an  extension  of  time  of  60 
calendar  days  to  the  contract  term  in  order  to 
accomplish  additional  work. 


(s)  Authorizing  the  San  Francisco  Municipal  Railway  to 
award  a contract  to  Stacy  and  Witbeck,  Inc.,  and 
Nationwide  Construction  Company,  Inc.,  AJV,  for  an 
amount  not-to-exceed  $875,000  for  the  construction 
of  the  Muni  Metro  System  Castro  No.  10  Crossover 
(MR-1038) . 


(t)  Designating  Monday,  June  17,  1991,  at  7:00  p.m.  at 
the  Southeast  Community  Facility,  1800  Oakdale 
Avenue,  Community  Meeting  Room;  and  Tuesday,  June 
18,  1991,  at  7:00  p.m.  at  Municipal  Railway's 
Presidio  facility,  2640  Geary  Blvd.,  as  the  date, 
time  and  place  for  a public  hearings  for  considering 
possible  increases  to  the  cost  of  the  Muni  Adult 
Fast  Pass  and  the  cost  of  Special  Events  Service. 


(u)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  March,  1991. 
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REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(9)  Authorizing  the  President  of  the  Public  Utilities 

Commission  to  transmit  a letter  to  the  Joint  Powers  Board 
confirming  Douglas  Wright  as  the  Commission's  authorized 
representative  and  confirming  the  Commission's  continued 
support  for  the  Joint  Powers  Board's  intentions  with 
respect  to  Caltrain  right-of-way  acquisition  and 
sustaining  operations. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(10)  Requesting  the  Mayor  to  recommend  to  the  Board  of 

Supervisors  a supplemental  appropriation  in  the  amount  of 
$47,925,000  from  the  proceeds  of  the  sale  of  the  San 
Francisco  Water  Revenue  Bonds,  1991  Series  A. 


(11)  Authorizing  the  General  Manager  of  Public  Utilities  to 

enter  into  an  agreement  with  the  California  Department  of 
Water  Resources  for  the  installation  of  an  energy 
oissipator  to  provide  for  an  increased  capacity  in  the 
transfer  of  water  from  the  State  Drought  Emergency  Water 
Bank  into  San  Francisco's  San  Antonio  Reservoir. 


(12)  Consenting  to  an  assignment  of  Lease  by  United  Bank, 

F.S.B.,  a California  Corporation,  as  Assignor,  to  Sierra 
Enterprises,  Inc.,  a California  Corporation,  as  Assignee, 
for  the  remainder  term  of  Lease,  subject,  but  not  limited, 
to  the  requirements  that  the  Assignee  assume  all  the 
covenants,  conditions  duties  and  obligations  contained  in 
Lease  and  that  it  comply  with  the  surety  bond  and 
insurance  requirements  set  forth  in  Lease  of  certain  Water 
Department  land  located  adjacent  to  1155  Junipero  Serra 
Blvo.  in  the  City  and  County  of  San  Francisco. 


(13)  Authorizing  execution  of  a Third  Supplemental  Agreement  in 
Modification  of  Lease  to  Garden  Chapel,  Inc. , of  Water 
Department  property  located  at  885  El  Camino  Real,  South 
San  Francisco,  CA,  extending  the  term  for  an  additional 
ten  (10)  year  period  commencing  September  1,  1990  and 
ending  August  31,  2000,  increasing  the  rental  to  Five 
Thousand  Six  Hundred  Forty  Dollars  ($5,640)  per  annum, 
amenaing  insurance  provisions  and  increasing  surety  bond 
to  $25,000,  subject  to  the  same  terms  and  conditions;  and 
approving  all  terms  and  conditions  of  the  May  10,  1960 
Lease  as  amended. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(14)  Awarding  San  Francisco  Water  Department  Contract  No. 

WD-2037R,  Calaveras  Pipeline  Replacement  and  Outlet 
Facilities  Modifications  in  the  amount  of  $15,190,000  to 
Stacy  and  Witbeck,  Inc.,  San  Francisco,  CA. 
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(15)  Awarding  San  Francisco  Municipal  Railway  Contract  No. 

MR-890,  Purchase  of  Steel  Girder  Rail  for  Waterfront  and 
Market  Street  Projects,  in  the  amount  of  $2,327,865  to 
Wirth  Incorporated,  Montreal,  Quebec,  Canada. 


(16)  Authorizing  the  Manager  of  the  Utilities  Engineering 

Bureau  to  execute  a professional  services  agreement  with 
Parsons,  Brinckerhof f , Quaae  and  Douglas,  Inc.  for 
conceptual  engineering  phase  services  for  the  Muni  Metro 
East  Facility  and  Access  Track  Project  for  an  amount 
not-to-exceed  $1,830,866. 


FINANCIAL  MANAGEMENT 

Michelle  N.  Witt,  Acting  Finance  Director 


(17)  Presentation  on  the  1991/92  Budget. 


(18)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a permit  to  use  propoerty  at  Pier  30  - 32  at  the 
Port  of  San  Francisco  for  the  Municipal  Railway  Annual  Bus 
Roadeo. 


(19)  Authorizing  the  Director  of  Finance  to  apply  for,  accept, 
and  expend  up  to  $3.2  million  of  Bridge  Toll  funds  for  San 
Francisco  Municipal  Railway  Improvement  Corporation 
( SFMRIC)  lease  payments  and  $59.5  million  of  regional 
funds  such  as  Urban  Mass  Transportation  Administration 
Section  8 and  Section  9 operating  revenues.  Transportation 
Development  Act  ( TDA)  Articles  4,  8,  and  4.5,  State 
Transit  Assistance  Revenue-Based  funds,  and  AB  1107 
half-cent  sales  tax  revenues  for  1991/92  Municipal  Railway 
operations  and  capital  improvements,  and  $1.6  million  of 
BART  District  funds  for  reimbursement  of  "feeder"  trips 
made  on  Muni  to  and  from  BART  stations  in  San  Francisco. 


BUREAU  OF  MANAGEMENT  INFORMATION  SYSTEMS 
Hans  Loffeld,  Manager 

(20)  Authorizing  the  General  Manager  of  Public  Utilities  to 

enter  into  a personal  services  contract  modification  with 
R.C.  Research,  Inc.  for  an  amount  not-to-exceed  $25,000 
and  a period  of  time  not-to-exceed  June  30,  1992  for 
additional  services  related  to  the  mandatory  water 
rationing  program. 


******************** 


(21)  PUBLIC  COMMENTS 
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PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No.  _ 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI /PD  SETTLEMENT 


Non-Litigated: 

None 

! Litigated: 

. Larry  Graves 
S884-302 


86— B— 6036— 2 $51,830.28  21-1  02-02-87  PI 

$300,000.00 


$30,000.00 


Giuseppina  Tittoni  88-B-0540-1  $10,292.36  2-7  10-19-88  PI 

S916-273  $100,000.00 


Ruth  Wong 
S900-861 


87-T-0693-1  $56,935.95  2-7  01-06-88  PI 

Unstated 


$17,500.00 

$22,000.00 


Judgment : 
None 


TOTAL  SETTLEMENT  (3) 


$69,500.00 


*ACD=As  Court  Determines 


INDEX 


SUB  OBJECT 
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CALENDAR 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

May  28,  1991 

COMMISSIONERS 

documents  dept. 

MAY  2 ft  1991 

S/NiTi  r 

PUBLIC  LiBflAlW 


Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


er-53Mt>- 
■ ....  . 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $19,612. 


(b)  Approving  the  plans  and  specifications  as  prepared 
. and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2065 , 12-Inch  Ductile  Iron  Main  Installation  in 
Lombard,  Powell,  Union  and  Stockton  Streets  from 
Jones  to  Green  Streets. 


(c)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2095 , Pilarcitos  Forebay-Repair  Walkway  and 
Sluice  Gates. 


(d)  Requesting  the  transfer  of  $450,000  from  Fund  Group 
32-868,  1972  Water  System  Bond  Fund  Project  No. 
112-01  Crystal  Springs  Pipeline  No.  1 to  Project  No. 
161-01  Baden  Pump  Station  Improvements. 


(e)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Water  & Power 
Contract  No.  HH-831,  Moccasin  Powerhouse  Interior 
Repair  and  Painting. 
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(f)  Authorizing  the  Bureau  of  Light,  Heat  and  Power  to 
execute  Modification  No.  2 to  the  July  1,  1990 
agreement  with  Kingston-Cresci , AJV;  increasing  the 
limit  of  payment  from  $787,153.84  to  $1,749,153.84 
through  June  30,  1992;  and  extending  the  contract 
for  12  months  through  June  30,  1992. 


(g)  Requesting  the  Board  of  Supervisor’s  approval  to 

extend  the  time  for  award  of  San  Francisco  Municipal 
Railway  Contract  No.  MR-892,  Scott  Facility  Add-On. 


(h)  Authorizing  a fund  transfer  of  $300,000  from  Object 
145,  Judgment  and  Claims,  to  fund  a projected 
deficit  within  the  Municipal  Railway's  Object  109, 
Other  Contractual  Services;  and  requesting  from  the 
Controller  authorization  to  transfer  up  to  $150,000 
from  the  Maintenance  Division's  Miscellaneous 
Salaries  to  the  Transportation  Division's  Platform 
Salaries . 


(i)  Requesting  the  Mayor  and  the  Controller  to  approve  a 
surplus  of  funds  transfer  of  $217,760  from  the 
Municipal  Railway's  Judgments  and  Claims 
appropriation  to  Services  of  the  City  Attorney. 


(j)  Requesting  the  Mayor  and  the  Controller  to  approve  a 
surplus  of  funds  transfer  of  $490,767  from  PUC 
Bureaus’  miscellaneous  salaries  and  fringe  benefits 
to  Services  of  the  City  Attorney  to  fund  the 
year-end  shortfall. 


(k)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  months 
of  March  and  April,  1991. 
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REGULAR  CALENDAR 


HF.TCH  HETCHY  WATER  & POWER 
Anson  B.  Moran,  General  Manager 


(9)  Authorizing  the  Real  Estate  Department  to  negotiate  and 

execute  a lease  agreement  for  Cabin  Number  One  at  Camp 
Mather  with  Charles  Cran  in  lieu  of  previously  authorized 
lease  agreement  with  Robin  Tyler  Productions. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(10)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  an  amendment  to  the  agreement  with  Manna 
Consultants,  Inc.  for  the  site-specific  functional 
analyses  for  the  Metro  East  Facility  Project  and  extending 
the  completion  date  of  the  agreement  to  July  31,  1991. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(11)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
execute  an  amendment  to  the  agreement  with  Morr ison-Knudsen 
Engineers,  Inc.  for  performing  design  and  field  engineering 
services  on  an  "as-needed"  basis  and  to  extend  the 
completion  date  of  the  agreement  to  December  31,  1991. 


(12)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
execute  Amendment  No.  6 to  the  Professional  Services 
Agreement  with  Bechtel  Corporation  in  an  amount 
not-to-exceed  $8,906,826  to  complete  the  Phase  II  Detail 
Design  work  for  the  MUNI  Metro  Turnaround  Project. 


******************** 


(13)  PUBLIC  COMMENTS 


3 


May  28,  1991 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated: 

None 

. 

Litigated: 

LIBERTY  MUTUAL  87-C-0149-58  N/A  5-3  05-16-88  PD  $19,612.00 

as  subrogees  for  $20,692.08 
Kingston  Contracting 
Inc. 

N/A 


Judgment: 

None 

TOTAL  SETTLEMENT  (1)  $19,612.00 

INDEX  632091  SUB  OBJECT  1450 


/ hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of . 


Secretary,  Public  Utilities  Commission 


CALENDAR 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 


Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


June  11,  1991 


°OGU  MENTSoePT' 
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COMMISSIONERS 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-1978,  48-Inch 
Ductile  Iron  Main  Installation  in  Peabody  Street, 
Leland  Avenue,  Rutland  Street  and  Tucker  Avenue  from 
South  City  Limits  to  Delta  Street;  approving  Debit 
Contract  Modification  No.  3 in  the  amount  of 
$58,590.00;  authorizing  an  extension  of  time  for 
unavoidable  delays  of  5 working  days;  and 
authorizing  final  payment  in  the  amount  of 
$103,897.95  to  the  Contractor,  Bay  Pacific 
Pipelines,  Inc.  and  Interlane  General  Engineering, 

A JV . 

(b)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Hetch  Hetchy  Water  & Power 
Contract  No.  HH-830,  San  Joaquin  Pipeline  No.  2, 
Repair  Mortar  Lining,  Segment  II. 

(c)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-868,  Metro  Center  Improvements,  Track  Switch 
Electrification  and  Replacement. 

(d)  Awarding  San  Francisco  Municipal  Railway  Contract 
No.  MR-888,  No.  30  Stockton  Line  Trolley  Coach 
Overhead  Reconstruction,  in  the  amount  of  $4,348,210 
to  Abbett-Yick,  San  Francisco,  CA. 

(e)  Requesting  the  Board  of  Supervisors  to  amend  the  San 
Francisco  Administrative  Code  to  allow  the  Cable  Car 
Change  Fund  to  be  increased  $11,500;  and  requesting 
the  Controller's  concurrence  in  amending  the  Rules 
and  Regulations,  Public  Utilities  Commission 
Revolving  Fund  to  adjust  the  amounts  of  certain 
funds  and  to  update  the  authorized  signature  list. 
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REGULAR  CALENDAR 


WATER  DEPARTMENT 
John  P.  Mul lane , General  Manager 


(9)  Authorizing  the  General  Manager  of  the  Water  Department  to 

proceed  with  the  execution  of  an  agreement  with  Leland 
Stanford  Junior  University  to  provide  professional 
services  in  developing  an  expert  system  computer 
application  to  assist  in  the  operations  of  the  San 
Francisco  water  supply  system. 


(10)  Authorizing  the  Director  of  Property  to  proceed  with  the 
preparations  of  the  necessary  submittal  to  the  Mayor  and 
to  the  San  Francisco  Board  of  Supervisors  for  their 
approval  of  the  granting  of  an  easement  to  the  State  of 
California,  Department  of  Water  Resources  for  the  purpose 
of  connecting  the  South  Bay  Aqueduct  to  the  San  Antonio 
Reservoir  and  operating  and  maintaining  the  facilities. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(11)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  Amendment  No.  4 of  its  contract  with  the  U.S. 

Human  Resources  Corporation  to  extend  the  contract  term  to 
September  30,  1991  for  an  amount  not-to-exceed  $23,579,699 
for  Paratransit  Broker  services. 


(12)  Authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  and  execute  an  Agreement  with  the  Cerenio 
Management  Group,  in  an  amount  not-to-exceed  $44,319,514 
to  perform  Paratransit  Broker  services  for  disabled 
persons,  including  the  sub-contracting  of  paratransit 
services  to  transportation  providers,  for  the  period  of 
October  1,  1991  through  June  30,  1996;  and  commending  the 
Paratransit  Broker  Contract  to  the  Board  of  Supervisors 
and  the  Mayor  for  their  consideration  and  approval. 


(13)  Authorizing  the  San  Francisco  Municipal  Railway  to  extend 
the  term  of  the  contract  with  D & D Engineering  to  June 
30,  1992  for  engineering  services  to  evaluate  and  redesign 
the  Cable  Car  Tract  Brake  System  at  no  increase  in  cost. 


(14)  Authorizing  the  San  Francisco  Municipal  Railway  to  extend 
the  PGH  Wong  Engineering,  Inc.  contract  to  December  31, 
1991  to  provide  professional  engineering  services  for  the 
PCC  Streetcar  Rehabilitation  Project  at  no  increase  in 
cost . 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(15)  Requesting  the  Controller  to  transfer  $12,240,000  from  the 
Calaveras  Pipeline  Replacement,  Project  No.  102-01  to  the 
San  Andreas  Water  Treatment  Plant  Expansion  No.  2 in  an 
amount  of  $9,816,000  and  Sunol  Water  Treatment  Plant 
Improvements  in  an  amount  of  $2,424,000. 
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(16) 


Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
negotiate  and  execute  a professional  services  agreement 
with  AGS,  Inc.  to  provide  engineering  services  for  Hetch 
Hetchy  Project  "Emergency  Action  Plans  for  Hetch  Hetchy 
Dams" . 


FINANCIAL  MANAGEMENT 

Michelle  N.  Witt,  Acting  Finance  Director 


(17)  Authorizing  the  General  Manager  of  Public  Utilities  to 
modify  an  agreement  between  the  City  and  County  of  San 
Francisco  and  Williams,  Adley  & Company  for  an  extension 
of  time  from  June  30,  1991  to  December  31,  1991  for 
auditing  and  consulting  services  on  an  "as-needed"  basis. 


(18)  Authorizing  the  General  Manager  of  Public  Utilities  to 
modify  an  agreement  between  the  City  and  County  of  San 
Francisco  and  Ferguson  & Company  for  an  extension  of  time 
from  June  30,  1991  to  December  31,  1991  for  auditing  and 
consulting  services  on  an  "as-needed"  basis. 


******************** 


(19)  PUBLIC  COMMENTS 
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Government  Documents 
Civic  Center-lst  Floor 
200  Larkin  Street 


CALENDAR 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


SPECIAL  MEETING 


Southeast  Community  Facility 
1800  Oakdale  Avenue 
San  Francisco,  CA 


7:00  p . m. 
June  17,  1991 


documents  dept. 

JUN  13  1#^ 

l-t.MUC  UBPvARY 


COMMISSIONERS 

Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 


FINANCIAL  MANAGEMENT 
Michelle  N.  Witt,  Acting  Director 


(3)  PUBLIC  HEARING 


To  consider  adopting  modifications  to  the  Schedule  of 
Rates,  Fares  and  Charges  of  the  San  Francisco  Municipal 
Railway  to  increase  the  price  of  the  Adult  Fast  Pass  and 
to  increase  the  fare  for  Special  Events  Service. 


This  is  the  first  of  two  scheduled  meetings  on  the  fare 
increase  proposal.  After  testimony  is  received,  the 
public  hearing  will  be  continued  to  Tuesday,  June  18, 
1991,  at  7:00  p.m.  at  the  Municipal  Railway  Headquarters 
Building,  2640  Geary  Boulevard,  San  Francisco,  CA. 


*************** 


(4)  Public  Comments 
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^PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 

SPECIAL  MEETING 

Municipal  Railway  Headquarters  Building 
2640  Geary  Boulevard 
San  Francisco,  CA 


7:00  p . m. 
June  18,  1991 

4^ 


COMMISSIONERS 


DOCUMENT  r* 

JUN  1 a 1991 

t^UBUO  LIBRARY 


Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 


FINANCIAL  MANAGEMENT 
Michelle  N.  Witt,  Acting  Director 


(3)  PUBLIC  HEARING 


To  consider  adopting  modifications  to  the  Schedule  of 
Rates,  Fares  and  Charges  of  the  San  Francisco  Municipal 
Railway  to  increase  the  price  of  the  Adult  Fast  Pass  and 
to  increase  the  fare  for  Special  Events  Service. 


*************** 


(4)  Public  Comments 
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June  18 


1991 
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CITY  AND  COUNTY  OF  SAN  FRANCISCO 

/ 


Art  Agnos 
Mayor 

REGULAR  MEETING 
Room  282,  City  Hall 
2:00  P.M. 

June  25,  1991 


COMMISSIONERS 


DOCUMENTS  dept. 
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Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 


Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


Q. 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 

(3)  Approval  of  Minutes 

(4)  Communications 

(5)  Introduction  of  Old  Business  by  Commissioners 

(6)  Introduction  of  New  Business  by  Commissioners 

(7)  Report  of  the  General  Manager 
o Status  of  Reclaimed  Water 

o Short  Range  Transit  Plan  Policy  Issues. 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 

FINANCIAL  MANAGEMENT 


Michelle  N.  Witt,  Acting  Finance  Director 


(8)  PUBLIC  HEARING 

To  consider  adopting  modifications  to  the  Schedule  of 
Rates,  Fares  and  Charges  of  the  San  Francisco  Municipal 
Railway  to  increase  the  price  of  the  Adult  Fast  Pass  and 
to  increase  the  fare  for  Special  Events  Service. 
(Continued  from  Special  Meeting  of  June  18,  1991.) 


(9)  PUBLIC  HEARING 

To  consider  authorizing  the  Assistant  General  Manager  of 
Finance,  Public  Utilities  Commission,  to  apply  for,  accept 
and  expend  $50,000,000  of  UMTA  Section  3 capital 
assistance,  including  the  required  local  match  funds,  for 
the  Muni  Metro  Turnback  project. 


(10)  PUBLIC  HEARING 

To  consider  authorizing  the  Assistant  General  Manager  of 
Finance,  Public  Utilities  Commission,  to  apply  for, 
accept,  and  expend  $1,751,800  of  UMTA  Federal  Aid  Urban 
Systems  capital  assistance,  including  the  required  local 
match  funds,  for  the  Municipal  Railway’s  Fixed-Facilities 
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June  25,  1991 


CONSENT  CALENDAR 


(11)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totaling  $115,927.47. 

(b)  Approving  collections  of  charges  for  damages  for  the 
month  of  May,  1991,  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $16,587.62  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $6,395.89;  San  Francisco  Water  Department  from 
miscellaneous  debtors  in  the  amount  of  $2,916.60; 
and  Bureau  of  Light,  Heat  & Power  from  miscellaneous 
debtors  in  the  amount  of  $3,354.96  and  write-off 
compromise  reductions  for  comparative  negligence  in 
the  amount  of  $639.62. 

(c)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2052 , 8-Inch  Ductile  Iron  Main  Installation  in 
Fremont  Street  between  Market  and  Harrison  Streets. 

(d)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2009 , Baden  Pump  Station  Improvements,  in  the 
amount  of  $216,300,  to  E.  Mitchell,  Inc.,  Contractor. 

(e)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2067,  8-Inch  Ductile  Iron  Main  Installation  in 
Hayes  Street  between  Buchanan  and  Larkin  Streets,  in 
the  amount  of  $333,800,  to  P & J Utility  Company, 
Contractor . 

(f)  Approving  Debit  Contract  Modification  No.  1 in  the 
amount  of  $303,204,  to  San  Francisco  Water 
Department  Contract  No.  WD-2060,  San  Andreas  Water 
Treatment  Plant  Expansion  No.  2. 

(g)  Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-997  Woods  Division  - Maintenance 
Building  - Roof  Repair  as  satisfactorily  completed; 
approving  Contract  Modification  No.  2 which 
authorizes  an  extension  of  time  of  31  calendar  days 
for  unavoidable  delays;  and  authorizing  final 
payment  in  the  amount  of  $2,220.90,  to  Angotti  & 
Reilly,  Inc.,  Contractor. 

(h)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  May,  1991. 

(i)  Designating  Wednesday,  August  1 and  Thursday,  August 
2,  1991,  at  7:00  p.m.,  at  locations  to  be 
determined,  as  the  date  and  time  for  public  hearings 
to  consider  modification  of  the  Schedule  of  Rates, 
Fares  and  Charges  of  the  San  Francisco  Municipal 
Railway,  and  a per  capita  rationing  plan  for  the  San 
Francisco  Water  Department. 
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REGULAR  CALENDAR 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(12)  Approving  the  Memorandum  of  Understanding  for  Urban  Water 
Conservation  in  California;  authorizing  the  General 
Manager,  San  Francisco  Water  Department,  to  enter  into  the 
Memorandum  of  Understanding  with  other  urban  water 
suppliers  and  environmental  organizations,  for  the  period 
of  the  life  of  the  Bay/Delta  hearings  (10  years);  and 
requesting  the  Board  of  Supervisors  to  approve  the  San 
Francisco  Water  Department  entering  into  the  Memorandum  of 
Understanding . 


(13)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  a First  Amendment  to  the  water  transfer 
agreement  with  Placer  County  Water  Agency;  and  to  enter 
into  a Second  Amendment  for  the  extension  of  time  only,  if 
the  State  Department  of  Water  Resources  should  not  approve 
the  transfer  by  July  1,  1991. 


(14)  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  advertise  and  circulate  a Request-for- 
Qualif ications  to  interested  consulting  firms  for  the 
development  of  an  Emergency  Response  Plan  for  the  Water 
Department  to  follow  in  the  event  of  a catastrophic 
occurrence . 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(15)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  a contract  with  Kim  Weller  Design  for 
marketing,  advertising,  and  creative  design  services,  for 
the  period  July  1,  1991  through  June  30,  1993,  in  an 
amount  not  to  exceed  $125,000  in  each  fiscal  year. 

(16)  Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-995  Cable  Car  System  - Cable  Traction 
Study  as  satisfactorily  completed;  approving  Contract 
Modification  No.  1 authorizing  an  extension  of  the 
contract  term  of  248  calendar  days;  and  authorizing  final 
payment  in  the  amount  of  $13,208.11  to  Raymond  Brooks 
Engineering,  Contractor. 

(17)  Authorizing  the  Municipal  Railway  to  operate  limited-stop 
trips  along  a portion  of  line  28-NINTEENTH  AVENUE,  on 
weekdays  when  school  schedule  is  in  effect  between  the 
approximate  hours  of  7:00  and  9:00  a.m.  and  1:30  and  4:30 
p.m.,  from  Daly  City  BART  to  California  Street  and  Park 
Presidio  Boulevard,  with  stops  on  Park  Presidio  Boulevard 
at  California,  Geary,  Balboa  and  Fulton;  on  19th  Avenue  at 
Lincoln,  Judah,  Noriega,  Quintara,  Taraval,  Sloat, 
Eucalyptus,  Winston,  Holloway;  and  at  Daly  City  BART. 


(18)  Authorizing  the  General  Manager  of  Municipal  Railway  to 

execute  a Special  Service  Agreement  with  the  Market  Street 
Railway,  Inc.,  providing  for  the  operation  of  the  Z-ZOO 
historic  streetcar  service,  Saturdays,  Sundays  and 
Holidays  from  July  4,  1991  through  September  2,  1991, 
traveling  between  the  Transbay  Terminal  and  the  Zoo. 
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HETCH  HETCHY  WATER  & POWER 


Anson  B.  Moran,  General  Manager 

(19)  Authorizing  the  General  Manager  of  Public  Utilities  to  add 
$64,000  to  the  Professional  Services  Agreement  with  Call 
Co.,  Ltd.,  Consultant,  for  additional  work  in  connection 
with  power  contracts. 

(20)  Approving  and  authorizing  the  General  Manager  of  Public 
Utilities  to  enter  into  the  Fourth  Amendment  to  Agreement 
with  Grueneich,  Ellison  and  Schneider,  for  legal  services, 
increasing  the  contract  by  $600,000,  for  a total  amount  not 
to  exceed  $1,194,000. 


(21)  Approving  and  authorizing  the  General  Manager  of  Public 

Utilities  to  enter  into  the  Second  Amendment  to  Agreement 
with  Vinson  & Elkins,  for  legal  services,  increasing  the 
contract  amount  by  $360,000,  for  a total  not  to  exceed 
$960,000. 


(22)  Approving  and  authorizing  the  General  Manager  of  Public 
Utilities  to  enter  into  the  First  Amendment  to  Agreement 
with  Ellis,  King,  & Prioleau,  P.C.,  for  legal  services, 
increasing  the  amount  by  $72,000,  for  a total  not  to  exceed 
$132,000 . 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 

(23)  Rejecting  the  sole  bid  received  on  March  26,  1991  for  San 
Francisco  Water  Department  Contract  No.  WD-2082,  Purchase  of 
115KV  Circuit  Switchers  for  San  Antonio  Pump  Station  Project. 

(24)  Authorizing  the  Manager,  Utilities  Engineering  Bureau,  to 
execute  Amendment  No.  1 to  Agreement  with  James  M. 

Montgomery,  Inc.,  Consulting  Engineers,  for  professional 
detailed  design  and  construction  support  engineering 
services  on  the  Sunol  Valley  Water  Treatment  Plant 
Improvements  Project,  in  an  amount  not  to  exceed  $1,336,613; 
and  to  extend  the  contract  completion  date  until  August  30, 
1993  . 

FINANCIAL  MANAGEMENT 

Michelle  N.  Witt,  Acting  Finance  Director 


(25)  Authorizing  the  Assistant  General  Manager,  Finance,  Public 
Utilities  Commission,  to  apply  for,  accept,  and  expend 
$194,534  from  1991-92  State  Transit  Capital  Improvement 
funds  and  $194,534  from  regional  and  local  matching  fund 
sources:  Clean  Air  and  Transportation  Act  of  1990  Bonds, 
State  Transit  Assistance  funds,  Transportation  Development 
Act,  AB  1107  funds,  AB  664  and  Regional  Measure  One  Bridge 
Toll  Revenues,  Transit  Impact  Development  Fees, 
Transportation  Sales  Tax  Revenues,  Hetch  Hetchy  funds  and/or 
San  Francisco  Municipal  Railway  Improvement  Corporation 
funds,  for  two  Municipal  Railway  capital  projects:  Metro 
Center  Improvements  and  Metro  Accessibility  Improvements. 

******************** 

(26)  PUBLIC  COMMENTS 

Immediately  following  the  meeting,  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  Del-Camp 
Investments,  Inc.  vs.  City  and  County  of  San  Francisco,  Superior 
Court  No.  916-506,  in  accordance  with  Government  Code  Section 
54956.9(a)  and  Charter  Section  3.500(f)(2). 
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PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No. 


resolved,  That  on  recommendation  of  the  General  Manager 

of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI /PD  SETTLEMENT 

PRAYER 


Non-Litigated: 


None 

Litigated: 

None 

Judgment : 

Laura  Ferreira  86-B-0053-1  N/A  7-6  07-11-86  PI  $115,000.00** 

S878-257 *  *ACD  plus  cost  927.47 

TOTAL  $115,927.47 


TOTAL  SETTLEMENT  (1)  $115,927.47 

*ACD=As  Court  Determines 

INDEX  632091  SUB  OBJECT  1450 

**Include  7%  interest  on  principal  from  03-08-91  to  date  of  payment 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 

Secretary,  Public  Utilities  Commission 


&F 


CALENDAR 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


S' 


Art  Agnos 


Mayor 


REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

July  9,  1991 

COMMISSIONERS 

Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Water  Department, 
totalling  $66,926.44. 


(b)  Requesting  the  Controller,  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $44,760.26. 


(c)  Accepting  the  work  performed  under  Hetch  Hetchy 

Water  and  Power  Contract  No.  HH-799R,  Hetch  Hetchy 
Fuel  Tank  Replacement  - Various  Locations,  as 
satisfactorily  completed;  approving  Credit  Contract 
Modification  No.  3 in  the  amount  of  $9,291.60; 
authorizing  an  extension  of  time  for  unavoidable 
delays  of  82  calendar  days;  and  authorizing  final 
payment  in  the  amount  of  $500  to  the  Contractor, 
Ramcon. 


(d)  Accepting  the  work  performed  under  Hetch  Hetchy 

Water  and  Power  Contract  No.  HH-806,  Seal  Kirkwood 
Powerhouse  and  Repair  Tower  Footing,  as 
satisfactorily  completed;  approving  Credit  Contract 
Modification  No.  2 in  the  amount  of  $2,596.96;  and 
authorizing  final  payment  in  the  amount  of 
$24,899.71  to  the  Contractor,  Gelco  Services,  Inc. 


1 


July  9,  1991 


(e)  Accepting  the  work  performed  under  Water  Department 
Contract  No.  WD-2041,  12-Inch  Ductile  Iron  Main 
Installation  in  Divisadero  Street  between  Page 
Street  and  Golden  Gate  Avenue,  as  satisfactorily 
completed;  approving  Debit  Contract  Modification  No. 
1 in  the  amount  of  $12,437.25;  authorizing  extension 
of  time  for  unavoidable  delays  of  89  working  days; 
and  authorizing  final  payment  in  the  amount  of 
$12,447.44  to  the  Contractor,  Shaw  Pipeline,  Inc. 


(f)  Approving  Debit  Contract  Modification  No.  1 in  the 
amount  of  $5,968.09  and  an  extension  of  time  of  45 
calendar  days  to  Municipal  Railway  Contract  No. 
MR-1007-R  Curtis  E.  Green  LRV  Center  Smoke  and  Heat 
Vents  Rehabilitation;  accepting  the  work  performed 
under  Municipal  Railway  Contract  No.  MR-1007-R 
Curtis  E.  Green  LRV  Center  Smoke  and  Heat  Vents 
Rehabilitation;  and  authorizing  final  payment  in  the 
amount  of  $10,112.99  to  the  Contractor,  T & M Sheet 
Metal,  San  Francisco,  CA. 


(g)  Accepting  the  work  performed  under  Municipal  Railway 
Contract  No.  MR-1008  Curtis  E.  Green  LRV  Center 
Heating  and  Ventilation  System  Modification  and 
Rehabilitation;  and  authorizing  final  payment  in  the 
amount  of  $24,833.39  to  the  Contractor,  Man  Wah 
Construction  Company,  San  Leandro,  CA. 


(h)  Rejecting  all  bids  received  on  June  19,  1991  for 
Municipal  Railway  Contract  No.  MR-1035  Kirkland 
Motor  Coach  Facility  - Security  Fencing  & Gates;  and 
authorizing  readvertisement  of  the  Contract  under 
Municipal  Railway  Contract  No.  MR-1035-R. 
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July  9,  1991 


REGULAR  CALENDAR 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 

(9)  Approving  terms  and  conditions  and  authorizing  the 

execution  of  50±  acres,  more  or  less,  lease  to  Space 
Systems/Loral  Inc.,  Lessee,  for  the  purpose  of  Radar  Range 
Facility  (Satellite  Antennae  Research  Test  Facility)  of 
certain  land  under  the  jurisdiction  of  the  San  Francisco 
Water  Department,  located  in  Santa  Clara  County  for  a term 
of  five  (5)  years,  commencing  August  1,  1991  to  and 
including  July  31,  1996,  with  two  (2)  additional  5 year 
options  to  extend  the  term  thereof  at  an  initial  annual 
rent  of  $164,400. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 

(10)  Authorizing  and  directing  the  Municipal  Railway  to 
establish  service  on  line  82X-LEVI  PLAZA  EXPRESS; 
authorizing  partial  discontinuance  of  line  30X-MARINA 
EXPRESS  service  at  all  times;  and  requesting  the  Board  of 
Supervisors  not  to  disapprove  the  partial  discontinuance 
of  service. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 

(11)  Accepting  the  work  performed  under  Professional  Services 

agreement  for  design  of  emergency  repairs  for  the  Mountain 
Tunnel  near  the  South  Fork  Siphon  in  Tuolumne  County; 
approving  Credit  Contract  Modification  No.  2 in  the  amount 
of  $17,686.41;  and  authorizing  final  payment  in  the  amount 
of  $16,184.37  to  the  Consultant,  Leedshi 11-Herkenhof f , Inc 


(12)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  a Pole  Attachment  Agreement  with  Viacom 
Cablevision  to  install  and  maintain  Cable  Television 
cables,  and  related  equipment  on  Municipal  Railway  poles 
and  anchors. 


(13)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
negotiate  and  execute  a detailed  scope  of  work  and 
appropriate  fee  for  a Professional  Services  contract  with 
Sedgwick/Carrie/Leong  in  an  amount  not-to-exceed  $837,000 
for  insurance  brokerage  services  for  the  Muni  Metro 
Turnaround  Project. 


BUREAU  OF  ENERGY  CONSERVATION 
John  Deakin,  Manager 

(14)  Authorizing  the  Bureau  of  Energy  Conservation  to  select 
Energy  Management  Services  and  to  execute  a Professional 
Services  contract  for  $7,000  to  provide  energy  efficiency 
seminars  and  training  for  samall  business  in  Bayview 
Hunter's  Point  as  part  of  the  Bureaus  Neighborhood 
Energy/Economic  Development  Project. 


******************** 


(15)  PUBLIC  COMMENTS 


3 


July  9,  1991 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 


CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 


COURT  NO.  SPECIFIED 

PRAYER 

SPECIALS 

TYPE 

DATE 

PI/PD 

SETTLEMENT 

Non-Litigated: 

Leslie  Leasing  and  16795-31 

N/A 

N/A 

01-18-90 

PD 

$26,386.20 

Finance  Company  and  $33,407.08 
Universal  Underwriters 
Group  Insurance  Company 

South  City  Dodge,  Inc.  16795-30 

N/A 

N/A 

01-18-90 

PD 

$40,540.24 

and  Universal  $54,890.17 

Underwriters  Insurance 

Company 

Litigated: 

None 


Judgment : 
None 


TOTAL  SETTLEMENT  (2) 


$66,926.44 


INDEX  510032 


SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of  — 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CrTY  AND  COUNTY  OF  SAN  FRANCISCO 
RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI /PD  SETTLEMENT 

PRAYER 

Non-Litigated: 

D.  Matteucci  and  90-T-0170-2  N/A  1-4  08-18-90  PD  $44,760.26 

Continental  $44,760.26 

Insurance  Company 

Litigated: 

None 

Judgment : 

None 


TOTAL  SETTLEMENT  (1) 


$44,760.26 


INDEX  632091  SUB  OBJECT  1450 


/ hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

July  23,  1991 


Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DOCUMENT®  DEPT. 

JUL  3 3 1991 


COMMISSIONERS 


Sherri  Chiesa,  President 


SAN  FRANCISCO 
PUBLIC  LIBRARY 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Lucille  Akrami 


ACTING  SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $58,500.00. 


(b)  Approving  collections  of  charges  for  damages  for  the 
month  of  June,  1991,  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $14,354.77  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $1,658.27;  San  Francisco  Water  Department  from 
miscellaneous  debtors  in  the  amount  of  $1,772.53  and 
write-off  compromise  reductions  for  comparative 
negligence  in  the  amount  of  $354.66;  and  Bureau  of 
Light,  Heat  & Power  from  miscellaneous  debtors  in 
the  amount  of  $8,925.47. 


(c)  Approving  collections  of  charges  for  damages  for 

Fiscal  Year  1988/89  against  the  San  Francisco  Water 
Department  from  miscellaneous  debtors  in  the  amount 
of  $42,396.07  and  write-off  compromise  reductions 
for  comparative  negligence  in  the  amount  of 
$6,633 . 64 . 


(d)  Accepting  the  work  performed  under  Water  Department 
Contract  No.  WD-2063,  Repaving  of  Street  and 
Sidewalk  Openings,  as  satisfactorily  completed; 
approving  Debit  Contract  Modification  No.  10  in  the 
amount  of  $111,811.50;  and  authorizing  final  payment 
in  the  amount  of  $192,336.65  to  the  Contractor, 

Stacy  and  Witbeck,  Inc.,  Nationwide  Construction 
Co.,  Inc.  and  West  Bay  Equipment,  AJV. 
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July  23,  1991 


REGULAR  CALENDAR 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(9)  Authorizing  the  General  Manager  of  the  San  Francisco  Water 

Department  to  advertise  and  circulate  a Request-for- 
Proposal  for  a water  resources  study  of  the  Alameda  Creek 
watershed  and  selection  of  a qualified  consultant. 


(10)  Approving  Amendment  No.  3 to  the  agreement  with  the  State 
Department  of  Water  Resources  to  increase  funding  for  the 
San  Antonio  Turnout  to  cover  design  and  construction 
changes  in  an  amount  not-to-exceed  $950,000. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 

(11)  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  execute  Amendment  No.  2 to  the  Professional 
Services  Agreement  with  Camp  Dresser  and  McKee,  Inc.  for 
Water  Quality  Planning  Studies  extending  the  completion 
date  of  the  Agreement  to  October  31,  1991. 


(12)  Awarding  San  Francisco  Municipal  Railway  Contract  No. 

MR-892,  Scott  Facility  Add-on,  in  the  amount  of  $95,649.30 
for  the  Base  Bid  and  Additive  Alternative  to  San  Luis 
Construction,  San  Francisco,  CA,  subject  to  the  approval 
of  the  Board  of  Supervisors  of  an  extension  of  time  to 
award . 


******************** 


(13)  PUBLIC  COMMENTS 
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July  23,  1991 


PUBLIC  UTILITIES  COMMISSION 

cm  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI/ PD  SETTLEMENT 

PRAYER 

Non-Litigated: 

None 

Litigated: 

IDOROTHY  AND  EDWARD  89-C-8005-1  $28,704.45  22-3  09-10-89  PI  $38,500.00 

| ZIEGLER  UNSTATED 

S918-053 

PEDRO  BASTIDAS  87-B-0052-1  $14,583.09  15-3  07-14-87  PI  $20,000.00 

S891-720 *  *ACP 

Judgment : 

None 


TOTAL  SETTLEMENT  (2)  $58,500.00 

*ACP=As  Court  Proof 

INDEX  632091  SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


main  public  library 
Government  Documents 

onn^f  Center“lst  Floor 
CALENDAR  200  Larkin  Street 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


^ SPECIAL  MEETING 


City  College  of  San  Francisco 


Science  Room  204 


DEPt. 


50  Phelan  Avenue 
San  Francisco,  CA 


jul  2 s 

9AH  rowjgXS 

pubuo  i wBABV 


7:00  p .m. 
^July  31,  19  91 


COMMISSIONERS 

Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call 

to  Order 

(2) 

Roll 

Call 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 7:00  P.M 

WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(3)  PUBLIC  HEARING 


To  consider  revisions  to  the  current  Mandatory  Rationing 
Program  for  all  residential  retail  customers  of  the  San 
Francisco  Water  Department  based  on  a per  capita 
methodology. 


This  is  the  first  of  two  scheduled  meetings  on  the  per 
capita  water  rationing  program.  After  testimony  is 
received,  the  public  hearing  will  be  continued  to 
Thursday,  August  1,  1991,  at  7:00  p.m.  at  the  Chinese 
Cultural  Center,  Chinatown  Holiday  Inn,  Community  Room, 
3rd  Floor,  750  Kearny  Street,  San  Francisco,  CA. 


********************* 


(4)  Public  Comments 
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July  31,  1991 


fih 

peci^t 


^PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


SPECIAL  MEETING 


Chinese  Cultural  Center 
Chinatown  Holiday  Inn 
Community  Room,  3rd  Floor 
750  Kearny  Street 
San  Francisco,  CA 


7:00  p . m. 


^ August  1,  1991 


documents  dept. 

JUL  a 9 1991 

SAN  FRANCISCO 

^uitue  i ibrary 


COMMISSIONERS 

Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


( 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED , BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 7:00  P.M 


John  P.  Mullane,  General  Manager 


(3)  PUBLIC  HEARING 


To  consider  revisions  to  the  current  Mandatory  Rationing 
Program  for  all  residential  retail  customers  of  the  San 
Francisco  Water  Department  based  on  a per  capita 
methodology. 


********************* 


(4)  Public  Comments 
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August  1,  1991 


r 


A L E N D A 


R 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
August  13,  1991 


COMMISSIONERS 


DOCUMENTS 

AW  I 1 19 if 

FRANCISCO 
> ,:*>rap.y 


Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old  Business  by 

Commissioners 

(6) 

Introduction  of  New  Business  by 

Commissioners 

(7) 

Report  of  the  General  Manager 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 

(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $18,500.00. 


(b)  Accepting  on  behalf  of  the  City  and  County  of  San 
Francisco  the  gift  of  a public  address  (sound) 
system  for  use  in  Room  282,  City  Hall,  having  a 
market  value  of  less  than  $1,500. 


(c)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2065 , 12-Inch  Ductile  Iron  Main  Installation  in 
Lombard,  Powell,  Union  and  Stockton  Streets  from 
Jones  and  Green  Streets,  in  the  net  amount  of 
$347,720  to  P & J Utility  Co.,  San  Francisco,  CA. 


(d)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2079 , 8-Inch  Ductile  Iron  Main  Installation  in 
Rivera  Street,  38th  to  41st  Avenues,  and  various 
locations  on  Pacheco  Street,  and  35th,  37th,  39th, 
41st  and  42nd  Avenues. 


(e)  Accepting  the  work  performed  under  San  Francisco 
Municipal  Railway  Contract  No.  MR-875,  No.  14 
Mission  Line  Overhead  Reconstruction,  as 
satisfactorily  completed;  approving  Debit  Contract 
Modification  No.  5 in  the  amount  of  $21,045.57; 
authorizing  an  extension  of  time  of  28  calendar 
days;  and  authorizing  final  payment  in  the  amount  of 
$205,000  to  the  Contractor,  Kingston  Constructors, 
Inc . 
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(f)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Municipal  Railway  Contract  No. 
MR-1039,  Curtis  E.  Green  Light  Rail  Facility,  Geneva 
Site  - Maintenance  Building,  Paint  Booth  Fans 
Modification. 


(g)  Designating  Tuesday,  September  10,  1991  at  2:00  p.m. 
in  Room  282,  City  Hall,  San  Francisco,  CA,  as  the 
date,  time,  and  place  for  a hearing  by  the  Public 
Utilities  Commission  for  considering  amendments  to 
the  Municipal  Railway  Fare  Schedule  pertaining  to 
Regional  Transfer  Agreements. 


(h)  Designating  the  date,  time,  and  place  for  public 
hearing  to  consider  a per  capita  water  rationing 
program  in  San  Francisco. 


(i)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  June,  1991. 
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1991 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 

(9)  Requesting  the  Board  of  Supervisors'  approval  to  contract 

uniformed  security  guard  services  for  the  Public  Utilities 
Commission  for  Fiscal  Year  1991/92. 


WATER  DEPARTMENT 

John  P.  Mullane,  General  Manager 

(10)  Approving  Amendment  No.  3 to  the  agreement  with  the  State 
Department  of  Water  Resources  to  increase  funding  for  the 
San  Antonio  Turnout  to  cover  design  and  construction 
changes  totalling  $250,000,  for  a total  project  amount 
not-to-exceed  $950,000. 

(11)  Authorizing  the  General  Manager  of  the  Water  Department  to 
enter  into  a temporary  operating  and  maintenance  agreement 
with  the  State  Department  of  Water  Resources  (DWR)  for  a 
temporary  connection  at  the  Sunol/Blowof f Turnout. 

(12)  Authorizing  the  General  Manager  of  the  Water  Department  to 
amend  the  existing  contract  with  Information  and  Support 
Services  to  fund  the  second  12  months  of  the  36-month 
agreement  by  authorizing  an  additional  $150,000  for  the 
design,  implementation  and  administration  of  a system-wide 
Water  Education  Program. 


HETCH  HETCHY  WATER  & POWER 
Anson  B.  Moran,  General  Manager 

(13)  Authorizing  the  General  Manager  of  Hetch  Hetchy  Water  & 
Power  to  execute  a Natural  Gas  Supply  Agreement  with  the 
State  of  California  for  the  purpose  of  natural  gas  from 
August  1,  1991  through  June  30,  1993. 

(14)  Authorizing  the  Director  of  Property  and  the  General 
Manager  of  Hetch  Hetchy  Water  & Power  to  grant  two  access 
easements  in  the  County  of  San  Joaquin  to  Connolly  Ranch, 
Inc.  for  $5,000  for  pedestrian  and  vehicular  ingress  and 
egress . 

(15)  Authorizing  the  General  Manager  of  Hetch  Hetchy  Water  & 
Power  to  negotiate  and  execute  Modification  No.  1 to  the 
agreement  with  Bookman-Edmonston  Engineering  and  to 
negotiate  and  execute  a separate  agreement  with  Manna 
Consultants  to  increase  their  funding  by  $100,000  and 
$50,000  respectively  for  this  fiscal  year  for  computer 
modeling  and  hydrological  analysis. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 

(16)  Directing  the  Municipal  Railway  to  implement  changes  in 
Owl  service  between  the  hours  of  1:00  a.m.  to  5:00  a.m.; 
authorizing  partial  discontinuance  of  service  on  the 
J-CHURCH,  K-INGLESIDE,  N-JUDAH,  15-THIRD,  31-BALBOA, 
45-UNION/STOCKTON,  and  90-OWL  lines;  and  establishing 
service  at  30-minute  intervals  on  the  L-TARAVAL,  N-JUDAH, 
5 -FULTON , 14-MISSION,  22-FILLMORE , 24-DIVISADERO, 

3 8 -GEARY,  90-OWL,  and  92-OWL  lines. 

(17)  Rejecting  all  bids  for  San  Francisco  Municipal  Railway 
Contract  No.  MR-1034,  Procurement  and  Installation  of  an 
Advanced  Train  Control  System. 
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UTILITIES  ENGINEERING  BUREAU 


Richard  E.  Brandt,  Manager 

(18)  Approving  an  extension  to  the  existing  lease  of  37,805 
square  feet  of  office  space  at  1155  Market  Street  for  a 
term  of  5 years,  commencing  on  September  1,  1991  for  the 
Utilities  Engineering  Bureau  and  Hetch  Hetchy  Water  & 
Power . 


FINANCIAL  MANAGEMENT 

Michelle  N.  Witt,  Acting  Finance  Director 

(19)  Authorizing  the  General  Manager  of  Public  Utilities  to 
extend  Muni's  participation  in  the  following  regional 
transfer  agreements:  1)  BART  Plus  Pass;  2)  BART  Plus 

Premium  Pass;  3)  Golden  Transit  Bus  Service/Muni  Transfer 
Sticker;  4)  AC  Transit  Transbay/Muni  Transfer  Sticker;  5) 
BART/Muni  Cash  Transfers;  6)  Vallejo  Ferryboat  Service;  7) 
Golden  Gate  Ferry  Transfers;  and  8)  AC  Transit/Oakland- 
Alameda  Ferry/Muni,  under  the  terms  stipulated  in  the 
Municipal  Railway  Fare  Schedule,  effective  from  July  1, 
1991. 


PERSONNEL  & TRAINING 
Andrea  Gourdine,  Manager 


(20)  Honoring  and  commending  Keith  E.  Bunch  for  his  many 

outstanding  accomplishments  and  over  19  years  of  dedicated 
service  to  the  people  of  the  City  and  County  of  San 
Francisco;  and  extending  best  wishes  for  a long  and  happy 
future  on  the  occasion  of  his  retirement. 


******************** 


(21)  PUBLIC  COMMENTS 


Immediately  following  the  meeting,  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding:  1) 

Hong,  et  al.  vs.  Citv  and  County  of  San  Francisco,  et  al.. 
Superior  Court  No.  849-492,  and  2)  Bauer,  et  al.  vs.  Citv  and 
Countv  of  San  Francisco,  et  al..  Superior  Court  No.  850-444,  in 
accordance  with  Government  Code  Section  54956.9(a)  and  Charter 
Section  3 . 500(f) . 
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PUBLIC  UTILITIES  COMMISSION 

crrr  and  county  of  san  fhancisco 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
COURT  NO. 


ACCIDENT  NO.  & 

SPECIFIED  SPECIALS  TYPE 

PRAYER 


ACCIDENT 

DATE  PI /PD  SETTLEMENT 


Non-Litigated: 


None 

Litigated: 

Bong  Kyu  Kim 
S926-332 

Judgment: 

None 


*ACP  0245  1 $15,070.35  6-3  05-01-90  PI  $18,500.00 


TOTAL  SETTLEMENT  (1) 

*ACP=As  Court  Proof 
INDEX  632091 


$18,500.00 


SUB  OBJECT  1450 


1 hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Comtni 


\ ssi  on 


CALENDAR 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

/ 


Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
August  27,  1991 


COMMISSIONERS 

Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DOCUMENTS  dept. 

m 2 & '991 

FRANCISCO 

ttTOLie  * "WBV 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manage: 

r 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totaling  $70,000. 


(b)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  San  Francisco  Water 
Department,  totaling  $22,174.06. 


(c)  Approving  collection  of  charges  for  damages  for  the 
month  of  July  1991,  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $11,838.65  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $1,376.92;  San  Francisco  Water  Department  from 
miscellaneous  debtors  in  the  amount  of  $3,233.62; 
and  Bureau  of  Light,  Heat  & Power  from  miscellaneous 
debtors  in  the  amount  of  $9,997.32  and  write-off 
compromise  reductions  for  comparative  negligence  in 
the  amount  of  $200. 


(d)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2095 , Pilarcitos  Forebay  - Repair  Walkway  and 
Sluice  Gates,  in  the  amount  of  $106,369  to  Valentine 
Corporation,  Contractor. 
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(e)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2050,  Clean  and 
Coat  36-Inch,  48-Inch  and  60-Inch  Mains  at  Lake 
Merced  and  Caltrans  District  Yard,  as  satisfactorily 
completed;  approving  Credit  Modification  No.  2 in 
the  amount  of  $2,733;  authorizing  an  extension  of 
time  for  unavoidable  delays  of  37  working  days;  and 
authorizing  final  payment  in  the  amount  of 
$12,128.35  to  Eligom  International  Construction, 
Contractor . 


(f)  Accepting  the  work  performed  under  Hetch  Hetchy 
Water  and  Power  Contract  No.  HH-773,  San  Joaquin 
Pipeline  No.  3,  Repair  Mortar  Lining,  as  completed, 
and  approving  Credit  Contract  Modification  No.  3 in 
the  amount  of  $240,408.59;  Spiniello  Construction 
Company  and  Arvie  and  Sons  Construction,  a Joint 
Venture,  Contractor. 


(g)  Accepting  the  work  performed  under  San  Francisco 
Municipal  Railway  Contract  No.  MR-879,  No.  33 
Stanyan  Line  - Trolley  Coach  Overhead 
Reconstruction,  as  satisfactorily  completed; 
approving  Credit  Contract  Modification  No.  1 in  the 
amount  of  $88,753.93;  authorizing  an  extension  of 
time  for  unavoidable  delays  of  40  calendar  days;  and 
authorizing  final  payment  in  the  amount  of 
$206,451.32  to  Abbett  Electric  Corporation  and  Yick 
Electric  Company,  AJV,  Contractor. 


(h)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  July,  1991. 
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REGULAR  CALENDAR 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 

(9)  Approving  an  extension  of  time  until  December  31,  1991,  to 

the  Agreement  between  the  City  and  County  of  San  Francisco 
and  Western  Security  Bureau,  Inc.,  to  provide 
investigative  services. 


(10)  Authorizing  the  Municipal  Railway  to  enter  into  a lease 

arrangement  with  Del  Monte  Corporation  to  lease  all  three 
cable  car  lines  on  September  20,  1991  for  $33,500, 
allowing  free  rides  all  day,  in  conjunction  with  its  100th 
anniversary. 


(11)  Authorizing  the  Municipal  Railway  to  join  with  other 

Regional  Transit  Association  operators  in  providing  56 
free  regional  transit  passes  for  unlimited  rides  on  Bay 
Area  transit  systems,  including  the  Municipal  Railway, 
from  November  1,  1991  through  October  31,  1992,  as  part  of 
the  KPIX  Television,  KCBS  Radio  and  SF  Examiner  Newspaper 
1991  "Beat  the  Backup"  promotion. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 

(12)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
execute  Amendment  No.  1 to  the  Professional  Services 
agreement  with  Kennedy,  Jenks,  Chilton,  Inc.  to  perform 
additional  engineering  design  and  construction  support 
services  - San  Andreas  Pipeline  No.  3 Rehabilitation,  in 
an  amount  not  to  exceed  $111,000. 


PERSONNEL  8c  TRAINING 
Andrea  Gourdine,  Manager 

(13)  Commending  Diana  E.  Buchbinder  for  her  dedication  and 
service  to  the  City  and  County  of  San  Francisco,  and 
extending  best  wishes  upon  her  resignation  to  become  the 
Labor  Negotiator  for  King  County,  Seattle,  Washington. 


(14)  Commending  John  G.  Marquez  for  his  dedication  and  service 
to  the  Public  Utilities  Commission,  and  extending 
congratulations  and  best  wishes  on  his  promotion  to 
Affirmative  Action  Coordinator  with  the  Department  of 
Public  Works. 


************ 


(15)  PUBLIC  COMMENTS 
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PUBLIC  UTILITIES  COMMISSION 

cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City- 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated: 

None 

Litigated: 

Catherine  McGuire  87-C-0149-38  $30,960.00  5-3  05-16-88  PI  $70,000.00 

S909-578  $127,000.00 

Judgment: 

None 


TOTAL  SETTLEMENT  (1) 


$70,000.00 


INDEX  632091 


SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI /PD  SETTLEMENT 

PRAYER 

Non-Litigated : 

Pacific  Gas  & 16872  N/A  N/A  12-22-89  N/A  $22,174.06 

Electric  $22,539.21 

Litigated: 

None 

Judgment: 

None 


TOTAL  SETTLEMENT  (1)  $22,174.06 


INDEX  410050  SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary.  Public  Utilities  Commission 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282, 
2 : 00 


City  Hall 
P.M. 

10,  1991 


COMMISSIONERS 

Sherri  Chiesa,  President  DOCUMENTS  CEPT. 
Gordon  Chin,  Vice  President  9 ^99i 

H.  Wei  ton  Flynn  SAW 

Arthur  V.  Toupin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


Call  to  Order 


(1) 

(2)  Roll  Call 

(3)  Approval  of  Minutes 

(4)  Communications 

(5)  Introduction  of  Old  Business  by  Commissioners 

(6)  Introduction  of  New  Business  by  Commissioners 

(7)  Report  of  the  General  Manager 

o Golf  Course/Watershed  Master  Plan 
o Deployment  of  Muni  Managers  on  the  Street 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(8)  PUBLIC  HEARING 

To  consider  modifications  to  the  Schedule  of  Rates,  Fares 
and  Charges  of  the  Municipal  Railway  to  modify  the  fare 
schedule  as  it  pertains  to  regional  transfers  with  the 
Municipal  Railway: 

(a)  Amending  the  fare  schedule  for  Municipal  Railway 
regional  passes/transfers. 

(b)  Authorizing  the  General  Manager  of  Public  Utilities 
to  enter  into  an  agreement  with  the  San  Mateo  County 
Transit  District  (SamTrans)  to  sell  monthly  Muni 
transfer  stickers  to  SamTrans  bus  patrons  for  $24 
per  month,  effective  October  1,  1991. 


CONSENT  CALENDAR 

(9)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single  . 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totalling  $70,000. 

(b)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2034,  8-Inch 
Ductile  Iron  Main  Installation  in  Folsom  Street 
between  17th  and  Army  Streets,  as  satisfactorily 
completed;  approving  Debit  Contract  Modification  No. 
1 in  the  amount  of  $3,005.60;  authorizing  an 
extension  of  time  for  unavoidable  delays  of  44 
working  days;  and  authorizing  final  payment  in  the 
amount  of  $391.03  to  the  Contractor,  Bay  Pacific 
Pipelines,  Inc. 
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REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(10)  Authorizing  the  General  Manager  of  Public  Utilities  to 
amend  the  contract  with  Harding  Lawson  Associates, 
increasing  the  amount  from  $300,000  to  $800,000  for 
environmental  consulting  work  for  the  Municipal  Railway, 
Water  Department,  and  Hetch  Hetchy  Water  and  Power. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 

(11)  Adopting  the  San  Francisco  Municipal  Railway  Short-Range 

Transit  Plan  and  Capital  Improvement  Program  for  1991/2000. 


(12)  Supporting  the  efforts  of  the  Pacific  Coast  Chapter  of  The 
Railway  and  Locomotive  Historical  Society  to  improve  the 
museum  and  to  raise  $1,000,000  from  private  sources; 
requesting  an  $800,000  building  improvement  grant  from  the 
San  Francisco  Municipal  Railway  Improvement  Corporation; 
and  authorizing  the  General  Manager  of  Public  Utilities  to 
execute  an  amendment  to  the  current  Cable  Car  Barn  Museum 
concession  and  space  use  agreement  with  the  Society 
extending  the  agreement  for  eighteen  (18)  months,  until 
March  31,  1993. 


(13)  Requesting  the  Mayor  to  request  and  recommend  to  the  Board 
of  Supervisors  a supplemental  appropriation  of  up  to 
$17,671  to  fund  the  position  of  1771  Media  Production 
Specialist  on  an  as-needed  basis  to  assist  in  the 
production  of  transit  related  video  programs. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 

(14)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
execute  Amendment  No.  2 with  Corrosion  Engineering  and 
Research  Co.  in  an  amount  not-to-exceed  $308,146  for  the 
performance  of  Cathodic  Protection  Studies  of  Crystal 
Springs  Pipeline  No . 2 . 


FINANCIAL  MANAGEMENT 

Michelle  N.  Witt,  Acting  Finance  Director 

(15)  Authorizing  the  Assistant  General  Manager,  Finance  to 

execute  a Professional  Services  Contract  between  the  City 
and  County  of  San  Francisco  and  Smith  Dawson  Associates, 
Inc.  as  a federal  agency  liaison  on  a month-to-month  basis 
for  a period  not-to-exceed  12  months,  and  expires  on  June 
30,  1992  at  a payable  rate  of  $4,583.33  per  month  with  a 
total  contract  cost  not-to-exceed  $55,000. 


********************* 


(16)  PUBLIC  COMMENTS 


_ 
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September  10,  1991 


PUBLIC  UTILITIES  COMMISSION 

CTTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated: 

None 

Litigated: 

Catherine  McGuire  87-C-0149-38  30,960.00  5-3  05-16-88  PI  $70,000.00 

S909-758  $127,000.00 

Judgment: 

None 

TOTAL  SETTLEMENT  (1)  $70,000.00 


INDEX  632091 


SUB  OBJECT  1450 


/ hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of ___ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

September  24,  1991 


Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


COMMISSIONERS 


DOCUMENTS  DEPT. 

SEP  2 3 W1 


Sherri  Chiesa,  President 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Lucille  Akrami 


ACTING  SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manage: 

r 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Municipal  Railway, 
totalling  $20,000. 


(b)  Requesting  the  Controller  to  draw  warrants  in 

payment  of  claims  against  the  Water  Department, 
totalling  $23,500. 


(c)  Approving  collection  of  charges  for  damages  for  the 
month  of  August  1991,  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $14,703.11;  San  Francisco  Water  Department 
from  miscellaneous  debtors  in  the  amount  of 
$1,104.65;  and  Bureau  of  Light,  Heat  & Power  from 
miscellaneous  debtors  in  the  amount  of  $130. 


(d)  Approving  Debit  Contract  Modification  No.  2 in  the 
amount  of  $152,681  to  the  San  Francisco  Water 
Department  Contract  No.  WD-2060,  San  Andreas  Water 
Treatment  Plant  Expansion  No.  2,  to  the  Contractor 
S.  J.  Amoroso  Construction  Co.,  Inc./Verrett 
Construction  Company,  Inc. 


(e)  Approving  Debit  Modification  No.  1 in  the  amount  of 
$99,797.41  for  additional  work  to  the  San  Francisco 
Municipal  Railway  Contract  No.  MR-1022,  Metro  Yards 
- Security  Fencing  & Gates,  Woods  Yard  - Security 
Fencing  & Gates;  and  approving  an  extension  of  time 
of  150  calendar  days  to  the  Contractor,  Oakland 
Fence  Company. 
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September  24,  1991 


REGULAR  CALENDAR 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 

(9)  Authorizing  the  Director  of  Property  to  effect  an  exchange 

of  property  between  the  Public  Utilities  Commission  (the 
South  Basin  of  Balboa  Reservoir  and  air  rights  over  the 
North  Basin)  and  San  Francisco  Community  College  District 
(property  located  at  17th  and  Folsom  Streets) . 


(10)  Authorizing  the  General  Manager  of  the  Water  Department  to 
advertise  and  circulate  to  prospective  consultants  a 
Request-For-Proposal  for  professional  services  to  prepare 
a water  resources  use  study  of  Lake  Merced  and  contiguous 
groundwaters . 


(11)  Authorizing  the  General  Manager  of  the  Water  Department  to 
negotiate  and  execute  a professional  services  agreement 
with  EQE  Engineering  for  an  amount  not-to-exceed  $100,000 
for  preparation  of  an  Emergency  Response  Plan. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 

(12)  Adopting  the  San  Francisco  Municipal  Railway  Short-Range 
Transit  Plan  and  Capital  Improvement  Program  for 
1991/2000.  (Continued  from  meeting  of  September  10,  1991) 


(13)  Authorizing  and  directing  the  Municipal  Railway  to 

establish  service  on  line  33-STANYAN  between  16th  and 
Folsom  Streets  and  18th  and  Mission  Streets;  authorizing 
to  establish  non-stop  service  on  selected  trips  of  line 
3 8L-GEARY  LIMITED  between  the  Transby  Terminal  and  the 
Caltrain  Depot  during  the  rush  hours  to  connect  with 
selected  reverse  peak  trains  now  operated  by  Caltrain;  and 
authorizing  partial  discontinuance  of  33-STANYAN  service 
at  all  times  on  18th  Street,  Folsom  Street,  and  South  Van 
Ness  Avenue  between  16th  and  Folsom  Streets  and  18th  and 
Mission  Streets. 


(14)  Awarding  San  Francisco  Municipal  Railway  Contract  No. 

MR-1026  Presidio  Trolley  Coach  St  General  Office  Facility  - 
Rehabilitate  HV  System  of  the  General  Administrative 
Office,  in  the  amount  of  $168,168  to  T St  M Sheet  Metal 
Company,  San  Francisco;  and  requesting  the  Board  of 
Supervisors  to  approve  the  extension  of  the  total  30-day 
limit  by  111  additional  days  to  award  this  contract. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 

(15)  Authorizing  the  Utilities  Engineering  Bureau  to  request 
proposals  for  and  recommend  the  selection  of  two 
engineering  firms  rather  than  a single  firm  to  provide 
engineering  and  construction  related  services  on  an 
"as-needed"  basis,  for  a period  of  twenty-four  (24)  months 
at  a cost  not-to-exceed  $150,000  for  federally  funded 
projects  and  200,000  for  City  funded  projects. 


(16)  Awarding  Hetch  Hetchy  Water  & Power  Contract  No.  HH-830, 
San  Joaquin  Pipeline  No.  2,  Repair  Mortar  Lining,  in  the 
amount  of  $4,000,000  to  Healy  Tibbitts  Builders,  Inc.,  San 
Francisco,  CA. 
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September  24,  1991 


FINANCIAL  MANAGEMENT 


Michelle  N.  Witt,  Finance  Director 

(17)  Authorizing  the  Assistant  General  Manager,  Finance  to 

execute  a Professional  Services  Contract  between  the  City 
and  County  of  San  Francisco  and  Smith  Dawson  Associates, 
Inc.  as  a federal  agency  liaison  on  a month-to-month  basis 
for  a period  not-to-exceed  12  months,  and  expires  on  June 
30,  1992  at  a payable  rate  of  $150  per  hour  with  a total 
contract  cost  not-to-exceed  $55,000. 


********************* 


(18)  PUBLIC  COMMENTS 
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September  24 


1991 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 

None 

Litigated: 

Robert  Reagin  88-S-0191-1  $10,000.00  27-1  02-11-89  PI  $20,000.00 

M038-152  Unstated 


Judgment: 

None 

TOTAL  SETTLEMENT  (1)  $20,000.00 


| 

INDEX  632091  SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Water 
Department  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated: 

None 

Litigated: 

Fernando  Callejas  16406  $14,165.63  N/A  09-18-87  PI  $23,500.00 

S895-543  *ACP 

Judgment: 

None 


TOTAL  SETTLEMENT  (1) 


$23,500.00 


INDEX  410050 


SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

/ 

✓ 

Art  Agnos 
Mayor 

REGULAR  MEETING 

Room  282,  City  Hall 
2:00  P.M. 

r 8,  1991 


COMMISSIONERS 

Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  a.nd 
Productivity 


Personnel  and  Training 


GENERAL  MANAGER 


Thomas  J.  Elzey 


documents  dept. 

OCT?  1991 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manage 

r 

o Notable  events  from  the  Annual  APTA  Conference 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M. 

WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(8)  PUBLIC  HEARING 

To  consider  revisions  to  the  current  Mandatory  Rationing 
Program  for  all  residential  retail  customers  of  the  San 
Francisco  Water  Department  based  on  a per  capita 
methodology.  (The  Public  Hearing  will  be  continued  to  a 
special  meeting  on  October  15,  1991.) 


CONSENT  CALENDAR 

(9)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  reguests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  Municipal  Railway, 
totalling  $287,000. 

(b)  Approving  Contract  Modification  No.  2 in  the  amount 
of  $365,284  to  San  Francisco  Municipal  Railway 
Contract  No.  MR-869,  Potrero  Facility 
Rehabilitation,  to  N.  L.  Barnes  Construction  Co., 
Inc . , Contractor . 

(c)  Approving  Debit  Modification  No.  2 in  the  amount  of 
$59,690  for  additional  work  to  San  Francisco 
Municipal  Railway  Contract  No.  MR-1013,  Presidio 
Yard  Bus  Washer  Replacement;  and  approving  an 
extension  of  time  of  60  calendar  days  to  Interlane 
and  P & J Utility,  Co.,  AJV,  Contractor. 

(d)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  August,  1991. 
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October  8,  1991 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(10)  Recommending  execution  of  the  amended  and  restated  Joint 
Powers  Agreement  pertaining  to  the  Peninsula  Commute 
Service;  approving  the  action  of  the  Board  of  Supervisors 
in  authorizing  that  the  Agreement  be  executed  by  the  Mayor 
on  behalf  of  the  City;  and  appointing  the  General  Manager 
of  Public  Utilities  as  the  Commission's  representative. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(11)  Approving  members  of  the  Armed  Forces  in  uniform  to  ride 

Municipal  Railway  vehicles  without  payment  of  fares  during 
Navy  Fleet  Week,  October  12  through  October  16,  1991. 


HETCH  HETCHY  WATER  & POWER 
Anson  B.  Moran,.  General  Manager 


(12)  Extending  sincere  appreciation  and  best  wishes  to  retiring 
employees  of  Hetch  Hetchy  Water  and  Power: 


o 

Robert  Penrose 

32 

Years 

of 

Service 

o 

Irene  Kimmey 

27 

Years 

of 

Service 

o 

Sam  Ternullo 

26 

Years 

of 

Service 

o 

Otto  Gisler 

24 

Years 

of 

Service 

o 

William  Thompson 

19 

Years 

of 

Service 

(13)  Authorizing  the  General  Manager  of  Hetchy  Hetchy  Water  and 
Power  to  execute  Natural  Gas  Transportation  Service 
Agreements  with  Pacific  Gas  and  Electric  Company  for  City 
agencies  that  purchase  natural  gas  from  independent 
suppliers  effective  August  1,  1991  through  July  31,  1993. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 

(14)  Awarding  Hetch  Hetchy  Water  & Power  Contract  No.  HH-830, 
San  Joaquin  Pipeline  No.  2,  Repair  Mortar  Lining,  in  the 
amount  of  $4,000,000  to  Healy  Tibbitts  Builders,  Inc.,  San 
Francisco,  CA;  and  requesting  the  Board  of  Supervisors  to 
approve  an  extension  of  time  to  award. 


(15)  Authorizing  the  General  Manager  of  the  Public  Utilities 
Commission  to  enter  into  agreements  with  the  State  of 
California  to  construct  the  new  J-Line  Layover  Terminal 
and  the  new  M-Line  Layover  Terminal  on  19th  Avenue;  and 
requesting  the  Board  of  Supervisors  approval  of  the 
indemnification  clause. 
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October  8,  1991 


FINANCIAL  MANAGEMENT 


Michelle  N.  Witt,  Finance  Director 


(16)  Requesting  the  Mayor  and  the  Board  of  Supervisors  to 

approve  a supplemental  budget  request  for  $8  million  to  be 
funded  from  the  Municipal  Railway  Capital  Reserve  Fund  to 
certify  the  contract  for  the  purchase  of  thirty-five 
second  generation  light  rail  vehicles  (LRV-2's). 


********************* 


(17)  PUBLIC  COMMENTS 
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October  8,  1991 


PUBLIC  UTILITIES  COMMISSION 

cmr  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED , That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 


Non-Litigated: 


None 


Litigated: 


Edgar  and  Theresa  86-S-0127-2  $452,881.00  3-4  12-12-86  PI  $250,000.00 

Banks  *ACP 

S875-939 


Tidewater  Sand  and  89-B-5012-1  $40,018.00  11-9  08-09-91  PD  $37,000.00 

Gravel  Company  $45,000.00 

S9 13-615 


Judgment: 

None 


i TOTAL  SETTLEMENT  (2)  $287,000.00 

*ACP=  As  Court  Proof 


INDEX  632091 


SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 


Mayor 


SPECIAL  MEETING 

Lakeshore  Alternative  School 
220  Middlefield  Drive 


COMMISSIONERS 

Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


San  Francisco,  CA 


7:00  P.M. 


DOCUMENT 

OCT  1 1 


October  15,  1991 


DEPARTMENTS 


BUREAUS 


Hetch  Hetchy  Project 


Energy  Conservation 


Municipal  Railway 


Engineering  and 
Construction  Management 


Water  Department 


Financial  Management 


Information  Systems 


Management  Efficiency  and 
Productivity 


Personnel  and  Training 


Thomas  J.  Elzey 


GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 


Call  to  Order 


(2) 


Roll  Call 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


To  consider  revisions  to  the  current  Mandatory  Rationing 
Program  for  all  residential  retail  customers  of  the  San 
Francisco  Water  Department  based  on  a per  capita 
methodology.  (Continued  from  the  meeting  of  October  8, 
1991. ) 


SPECIAL  ORDER  OF  BUSINESS  - 7:00  P.M 


WATER  DEPARTMENT 


John  P.  Mullane,  General  Manager 


(3) 


PUBLIC  HEARING 


*************** 


(4) 


Public  Comments 


1 


October  15,  1991 


'll 


PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 

y 

Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
October  22,  1991 

COMMISSIONERS 


DOCUMENTS  dept. 

00!  2 1 1991 

sm  mma sco 


Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manage: 

r 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  San  Francisco 
Municipal  Railway,  totalling  $55,000. 


(b)  Approving  collection  of  charges  for  damages  for  the 
month  of  September  1991,  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $7,873.31;  and  Bureau  of  Light,  Heat  & 
Power  from  miscellaneous  debtors  in  the  amount  of 
$150. 


(c)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-1950,  Millbrae 
Headquarters  Auto  Shop  and  Warehouse  Replacement,  as 
satisfactorily  completed;  approving  Debit  Contract 
Modification  No.  5 in  the  amount  of  $9,899;  and 
authorizing  final  payment  in  the  amount  of 
$11,718.98  to  Nibbi-Lowe  Construction,  Contractor. 


(d)  Accepting  the  work  performed  under  San  Francisco 
Water  Department  Contract  No.  WD-2053,  8-Inch 
Ductile  Iron  Main  Installation  in  Howard,  Langton, 
Sumner  and  Tehama  Streets,  as  satisfactorily 
completed;  approving  Debit  Contract  Modification 
No.  1 in  the  amount  of  $39,816;  authorizing  an 
extension  of  time  of  unavoidable  delays  of  72 
working  days;  and  authorizing  final  payment  in  the 
amount  of  $37,735.95  to  E.  Mitchell,  Inc., 
Contractor . 
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October  22,  1991 


CONSENT  CALENDAR  - Continued 


(e)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2073,  8-Inch  Ductile  Iron  Main  Installation  in 
California  Street  between  Presidio  Avenue  and 
Steiner  Street  and  Octavia  Street  between  Union  and 
Vallejo  Streets. 


(f)  Approving  the  plans  and  specifications  as  prepared 
and  recommended  by  staff,  and  authorizing  Bid  Call 
for  San  Francisco  Water  Department  Contract  No. 
WD-2107,  San  Francisco  Water  Bond  Project  - Sunol 
Valley  Water  Treatment  Plant  Improvements. 


(g)  Authorizing  the  Bureau  of  Energy  Conservation  to 
apply  for,  accept,  and  expend  $60,000  in  grant 
funding  from  the  U.S.  Department  of  Energy  and  the 
Urban  Consortium  (through  its  fiscal  agent,  the  City 
of  Chicago)  to  continue  its  energy  management 
activities . 
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October  22,  1991 


REGULAR  CALENDAR 


GENERAL  ..MANAGER 

Thomas  J.  Elzey,  General  Manager 


(9)  Ratifying  the  actions  of  the  Joint  Powers  Board  (JPB)  and 

approving  the  execution  of  the  Agreements  as  set  forth  in 
JPB  Resolution  of  October  9,  1991;  and  urging  the  Board  of 
Supervisors  to  ratify  and  approve  the  same  actions  and 
Agreements  pertaining  to  the  Peninsula  Corridor 
right-of-way  acquisition. 


(10)  Rescheduling  the  public  hearing  to  consider  revisions  to 
the  current  Mandatory  Rationing  Program  for  all 
residential  retail  customers  of  the  San  Francisco  Water 
Department  based  on  a per  capita  methodology. 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(11)  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  enter  into  a Joint  Resource  Planning 
Agreement  with  the  Alameda  County  Water  District  and  the 
East  Bay  Regional  Park  District  to  jointly  assess  and 
prepare  a long-term  range  management  program. 


(12)  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  solicit  Request-f or-Proposals  (RFP)  to 
develop  a comprehensive  watershed  management  plan. 


(13)  Authorizing  the  General  Manager  of  the  San  Francisco  Water 
Department  to  advertise  and  circulate  Request-f or-Proposals 
(RFP)  for  a water  resources  study  of  the  Alameda  Creek 
watershed . 


HETCH  HETCHY  WATER  & POWER 
Anson  B.  Moran,  General  Manager 


(14)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  the  Second  Amendment  to  Agreement  for  professional 
services  with  Peter  Moyle,  Ph.D.,  in  an  amount 
not-to-exceed  $60,000  for  matters  related  to  water  supply 
impacts  on  fisheries. 


(15)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  a one-year  extension  to  the  Agreement  with  Murray, 
Burns  and  Kienlen,  Inc.,  in  an  amount  not-to-exceed 
$120,000  for  professional  engineering  services  in  support 
of  on-going  water  rights  litigation. 
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October  22 


1991 


MUNICIPAL  RAILWAY 


Johnny  B.  Stein,  General  Manager 


(16)  Authorizing  the  San  Francisco  Municipal  Railway  to  enter 
into  a contract  with  Breda  Costruzioni  Ferroviarie  S.p.A., 
for  an  amount  not-to-exceed  $82,087,695  to  provide  35 
Light  Rail  Vehicles  and  Associated  Bid  Items  as  defined  by 
the  specifications  that  accompany  the  contractual 
agreement;  and  requesting  Board  of  Supervisors'  approval. 

(17)  Requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a Municipal  Railway  supplemental  appropriation 
in  the  amount  of  $660,000  to  fund  the  provisions  set  forth 
in  the  Memorandum  of  Understanding  (MOU)  between  the 
Transport  Workers  Union  and  the  City  and  County  of  San 
Francisco  regarding  the  operators'  trust  fund. 

(18)  Extending  sincere  appreciation  and  best  wishes  to  Robert  H 
Cox  for  45  years  of  service  with  the  San  Francisco 
Municipal  Railway  upon  his  retirement. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(19)  Authorizing  the  General  Manager  of  Public  Utilities  to 
enter  into  cooperative  agreements  with  the  State  of 
California,  pending  Board  of  Supervisors  approval  on  the 
indemnification  clause,  to  construct  the  new  J-Line  and 
M-Line  boarding  platforms  and  layover  tracks  on  19th 
Avenue . 

(20)  Requesting  the  Board  of  Supervisors'  approval  to  extend 
the  time  for  award  of  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-828R,  Moccasin  Penstock  Saddle  Replacement 


FINANCIAL  MANAGEMENT 
Michelle  N.  Witt,  Finance  Director 


(21)  Requesting  the  Mayor's  Office  and  the  Board  of  Supervisors 
to  approve  a supplemental  budget  request  for  $5,732,657 
million  to  be  funded  from  the  Transit  Impact  Development 
Fee  (TIDF)  revenues  to  certify  the  contract  for  the 
acquisition  of  thirty-five  (35)  second  generation  Light 
Rail  Vehicles  (LRV-2s). 

(22)  Authorizing  the  Assistant  General  Manager  of  Finance  to 

apply  for,  accept,  and  expend  $7,532,454  in  UMTA  Section  9 
operating  assistance  and  $26,819,276  in  UMTA  Section  9 
capital  assistance  and  $6,704,819  from  various  state, 
regional,  and  local  match  funds;  such  as  State  Transit 
Capital  Improvement  Funds,  State  Urban  Rail  Bond  Funds, 
State  Clean  Air  and  Transportation  Improvement  Act  Bond 
Funds,  Bridge  Toll  Net  Revenues,  Gas  Tax  Revenues,  Hetch 
Hetchy  Revenues,  Transit  Impact  Development  Fees,  San 
Francisco  Municipal  Railway  Improvement  Corporation  Funds, 
and/or  San  Francisco  County  Transportation  Sales  Taxes  for 
the  following  Municipal  Railway  projects:  Fixed  Facility 

Rehabilitation;  Cable  Car  Vehicle  Renovation;  14-MISSION 
Trolley  Overhead  Reconstruction;  and  Articulated  Trolley 
Bus  Purchase;  and  requesting  the  San  Francisco  Municipal 
Railway  Improvement  Corporation  and  the  San  Francisco 
Transportation  Authority  to  provide  local  match  funds  as 
needed  for  this  grant. 
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October  22,  1991 


ENERGY  CONSERVATION 


John  Deakin,  Manager 


(23)  Authorizing  the  transfer  of  up  to  a maximum  of  $145,569 
from  "Other  Contractual  Services"  and  "Building  Repair" 
budget  categories  to  Temporary  Salaries  from  FY  1991/92 
operating  budget  to  temporarily  fund  the  employment  of 
three  full-time  and  one  part-time  5604  Assistant  Energy 
Specialist  staff  positions. 


********************* 


(24)  PUBLIC  COMMENTS 


Immediately  following  the  meeting,  the  Commission  will  meet  in 
executive  session  on  an  attorney-client  matter  regarding  FERC 
Project  No.  2299.  in  accordance  with  Government  Code  Section 
54956.9(a)  and  (b)  and  Charter  Section  3.500(f)(2). 
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October  22,  1991 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 


CLAIMANT  & 
| COURT  NO. 

ACCIDENT  NO. 

SPECIFIED 

PRAYER 

& 

SPECIALS 

TYPE 

ACCIDENT 

DATE 

PI/PD 

SETTLEMENT 

Non-Litigated : 

None 

; Litigated: 

David  Hernandez 

86— T-1194-1 

$36,760.16 

1-3 

05-13-87 

PI 

$33 , 500.00 

; S884-159 

*ACD 

Florence  Korman  l 

i 89-B-0415-1 

$12,878.78 

2-7 

09-24-89 

PI 

$21,500.00 

Arthur  0.  Smith  *ACD 
I S992-187 

Judgment: 

None 

TOTAL  SETTLEMENT  (2)  $55,000.00 


*ACD=  As  Court  Determine 


INDEX  632091  SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


CITY  AND  COUNTY  OF  SAN  FRANCISCO 

S' 


Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
November  12,  1991 

COMMISSIONERS 


BOQUftiSftixS  DEPT, 

m\/  f s 1991 

SAN  FRANCISCO 
H/SUC  i "BRAKY 


Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1)  Call  to  Order 

(2)  Roll  Call 

(3)  Approval  of  Minutes 

(4)  Communications 

(5)  Introduction  of  Old  Business  by  Commissioners 

(6)  Introduction  of  New  Business  by  Commissioners 

(7)  Report  of  the  General  Manager 

o Early  Retirement  (Proposition  A)  and  Hiring  Freeze 
o Budget  Schedule 
o Transit  Shelter  Update 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  San  Francisco 
Municipal  Railway,  totalling  $18,500. 


(b)  Cancelling  the  December  24,  1991  regular  meeting  of 
the  Public  Utilities  Commission. 


(c)  Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contract  No.  WD-2000,  San  Andreas 
Water  Treatment  Plant  Expansion,  as  satisfactorily 
completed;  approving  Contract  Modification  No.  10 
(Final)  in  the  credit  amount  of  $12,744;  authorizing 
an  extension  of  time  for  unavoidable  delays  of  192  • 
calendar  days;  and  authorizing  final  payment  in  the 
amount  of  $37,610  to  Swinerton  and  Walberg  Company, 
Contractor . 


(d)  Accepting  the  work  performed  under  San  Francisco 

Water  Department  Contract  No.  WD-2056,  Bay  Division 
Pipelines  No.  1 and  2 - Timber  Trestle  Repairs,  as 
satisfactorily  completed;  approving  Debit  Contract 
Modification  No.  1 in  the  amount  of  $38,575.81  and 
credit  to  the  City  in  the  amount  of  $4.14; 
authorizing  an  extension  of  time  of  19  calendar  days 
for  additional  work;  authorizing  transfer  of  funds 
in  the  amount  of  $26,000  from  the  Facilities 
Pipeline  Inspections  account;  and  authorizing  final 
payment  in  the  amount  of  $38,575.81  to  Stacey  and 
Witbeck,  Inc.,  Contractor. 
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November  12,  1991 


CONSENT  CALENDAR  - Continued 


Awarding  Hetch  Hetchy  Water  & Power  Contract  No. 
HH-831,  Moccasin  Powerhouse  Interior  Repair  and 
Painting,  in  the  amount  of  $59,450  to  River  City 
Painting,  Inc.,  Sacramento,  CA. 


Requesting  the  Board  of  Supervisors'  approval  to 
extend  the  time  for  award  of  Municipal  Railway 
Contract  No.  MR-889R,  Flynn  Facility  Modifications. 


Approving  Debit  Contract  Modification  No.  1 in  the 
amount  of  $99,797.41  for  additional  work  to  the  San 
Francisco  Municipal  Railway  Contract  No.  MR-1022, 
Metro  Yards  - Security  Fencing  & Gates,  Woods  Yard  - 
Security  Fencing  & Gates;  and  approving  an  extension 
of  time  of  150  calendar  days  to  Oakland  Fence 
Company,  Contractor. 


Ratifying  an  Agreement  and  Release  to  San  Francisco 
Municipal  Railway  Contract  No.  MR-1022,  Metro  Yards 
- Security  Fencing  & Gates,  Woods  Yard  - Security 
Fencing  & Gates;  and  authorizing  an  extension  of 
time  of  14  calendar  days  to  Oakland  Fence  Company, 
Contractor . 


Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  September  1991. 
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November  12,  1991 


REGULAR  CALENDAR 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(9)  Authorizing  the  General  Manager  of  Public  Utilities  to 

negotiate  and  execute  an  agreement  with  the  State 
Department  of  Fish  and  Game  for  the  sale  of  5,920  acre 
feet  of  water  originally  purchased  from  the  Placer  County 
Water  Agency. 


(10)  Authorizing  the  General  Manager  of  the  Water  Department  to 
advertise  a Request-f or-Proposals  (RFP)  from  interested 
professional  consulting  firms  to  perform  a requirement 
analysis  and  prepare  a master  plan  for  a total  utility 
Supervisory  Control  and  Data  Acquisition  (SCADA)  system. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(11)  Authorizing  the  Municipal  Railway  to  modify  the  existing 
contract  with  Booz-Allen  & Hamilton,  Inc.  to  support  the 
procurement  of  Light  Rail  Vehicles  (Phase  II),  increasing 
the  amount  by  $4,174,684  for  a total  cost  not-to-exceed 
$5,171,882,  extending  the  time  to  complete  the  contract  to 
June  30,  1996;  and  certification  of  $370,095  for  the  first 
year  of  consultant  support. 


(12)  Authorizing  and  directing  the  Municipal  Railway  to  extend 
the  route  of  the  1-CALIFORNIA  to  Market  and  Howard 
Streets;  authorizing  partial  discontinuance  of 
1-CALIFORNIA  service  during  weekday,  daytime  periods  on 
Clay  Street  between  Davis  and  Drumm  Streets,  and  on  Drumm 
Street  between  Clay  and  Sacramento  Streets;  and  requesting 
the  Board  of  Supervisors  not  to  disapprove  partial 
discontinuance  of  service. 


(13)  Authorizing  the  San  Francisco  Municipal  Railway  to  modify 
the  contract  with  New  Flyer  Industries  Limited  for  an 
amount,  excluding  sales  tax,  not-to-exceed  $15,300,000  to 
purchase  (25)  additional  Articulated  Trolley  Coaches. 


(14)  Authorizing  the  San  Francisco  Municipal  Railway  to  modify 
the  contract  with  New  Flyer  Industries  Limited  for  the 
purchase  of  (24)  60-Foot  Articulated  Diesel  Coaches  by 
incorporating  the  Master  Resolution  List;  providing  for 
additional  parts  and  equipment  valued  at  $337,900; 
increasing  the  contract  amount  by  $50,000;  and  offsetting 
liquidated  damages  amounting  to  $287,000. 


(15)  Authorizing  the  San  Francisco  Municipal  Railway  to 

re-advertise  for  the  procurement  of  an  Advanced  Train 
Control  System  (ATCS)  for  the  subway  portion  of  the  Muni 
Metro . 
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November  12,  1991 


UTILITIES  ENGINEERING  BUREAU 


Richard  E.  Brandt,  Manager 


(16)  Authorizing  the  General  Manager  of  Public  Utilities  to 

enter  into  an  agreement  with  the  City  of  Daly  City,  upon 
Board  of  Supervisors  approval  of  the  indemnification 
clause,  to  reconstruct  the  overhead  trolley  system  for  the 
14-Mission  trolley  line. 


(17)  Rescinding  the  award  of  Hetch  Hetchy  Water  and  Power 

Contract  No.  HH-830,  San  Joaquin  Pipeline  No.  2,  Repair 
Mortar  Lining,  Segment  II  to  Healy  Tibbits  Builders,  Inc.; 
rejecting  all  other  bids;  and  authorizing  readvertisement 
of  this  work  as  Contract  No.  HH-830R. 


*********************** 


(18)  PUBLIC  COMMENTS 
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November  12,  1991 


PUBLIC  UTILITIES  COMMISSION 

erne  and  county  of  san  Francisco 
RESOLUTION  No. __ 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

| Non-Litigated : 

! None 

Litigated: 

! Sam  Jacobs 
| S911-471 

Judgment: 

None 

TOTAL  SETTLEMENT  (1)  $18,500.00 


87— T-0676-1  $5,170.16  30-1  01-01-88  PI  $18,500.00 

$500,000.00 


INDEX  632091 


SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


F 

92 


> 


CALENDAR 


^ PUBLIC  UTILITIES  COMMISSION 
CITY  AND  COUNTY  OF  SAN  FRANCISCO 


Art  Agnos 
Mayor 


REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
November  26,  1991 


NoyemJ 


documents  dept. 

NOV  2 5 199] 


COMMISSIONERS 


Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Nancy  G.  Walker 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manage: 

r 

THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 

CONSENT  CALENDAR 


(8)  All  matters  listed  hereunder  constitute  a Consent 

Calendar,  are  considered  to  be  routine  by  the  Public 
Utilities  Commission,  and  will  be  acted  upon  by  a single 
vote  of  the  Commission.  There  will  be  no  separate  dis- 
cussion of  these  items  unless  a member  of  the  Commission 
or  the  public  so  requests,  in  which  event  the  matter  shall 
be  removed  from  the  Consent  Calendar  and  considered  as  a 
separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in 
payment  of  claims  against  the  San  Francisco 
Municipal  Railway,  totalling  $300,000. 


(b)  Approving  collection  of  charges  for  damages  for  the 
month  of  October  1991,  against  the  San  Francisco 
Municipal  Railway  from  miscellaneous  debtors  in  the 
amount  of  $7,191.70  and  write-off  compromise 
reductions  for  comparative  negligence  in  the  amount 
of  $552.31;  and  Bureau  of  Light,  Heat  & Power  from 
miscellaneous  debtors  in  the  amount  of  $230. 


(c)  Awarding  San  Francisco  Water  Department  Contract  No. 
WD-2052,  8-Inch  Ductile  Iron  Main  Installation  in 
Fremont  Street  between  Market  and  Harrison  Streets, 
in  the  amount  of  $198,380  to  Shaw  Pipeline,  Inc., 

San  Francisco,  CA;  and  requesting  Board  of 
Supervisors'  approval  to  extend  the  time  for  award 
of  this  contract. 


(d)  Awarding  San  Francisco  Municipal  Railway  Contract 
No.  MR-889R,  Flynn  Facility  Modifications,  in  the 
amount  of  $396,148  to  Cuevas-Mannion  Construction, 
San  Francisco,  CA;  and  requesting  Board  of 
Supervisors'  approval  to  extend  the  time  for  award 
of  this  contract. 


(e)  Awarding  San  Francisco  Municipal  Railway  Contract 

No.  MR-893,  Procurement  of  Special  Trackwork  for  San 
Francisco  Municipal  Railway  J & M Layover  Terminals, 
in  the  amount  of  $$1,053,900  to  A & K Railroad 
Materials,  Inc.,  Salt  Lake  City,  Utah. 


(f)  Approving  the  Non-Civil  Service  and  Temporary 
appointments  and  removals  as  indicated  on  the 
Temporary  Employment  Activity  Roster,  for  the  month 
of  October  1991. 
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November  26,  1991 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(9)  Approving  execution  of  the  Real  Property  Ownership 

Agreement  between  the  Peninsula  Commute  Joint  Powers  Board 
( JPB ) and  its  member  agencies;  and  urging  the  Board  of 
Supervisors  to  authorize  the  Mayor  to  execute  the 
Agreement . 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(10)  Authorizing  the  General  Manager  of  Public  Utilities  to 
proceed  with  the  issuance  of  not-to-exceed  $135,000,000 
principal  amount  of  San  Francisco  Water  Revenue  Bonds, 
1992  Refunding  Series  A,  for  the  purpose  of  refunding  the 
1987  Bonds  in  accordance  with  Section  7.300(5)  of  the 
Charter . 


(11)  Authorizing  the  General  Manager  of  the  Water  Department  to 
amend  the  existing  contract  with  Information  and  Support 
Services  to  fund  the  second  12  months  of  the  36-month 
agreement  by  authorizing  an  additional  $150,000  for  the 
design,  implementation  and  administration  of  a system-wide 
Water  Education  Program. 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(12)  Authorizing  the  General  Manager  of  Public  Utilities  to 

execute  Cooperative  Agreement  No.  RM-67  with  Caltrans  to 
direct  the  Municipal  Railway  Data  Collection  staff  to 
conduct  ridership  counts  and  data  collection  services, 
beginning  December  1,  1991. 


FINANCIAL  MANAGEMENT 

Michelle  N.  Witt,  Acting  Finance  Director 


(13)  Authorizing  the  General  Manager  of  Public  Utilities  to 
modify  agreement  with  Ferguson  and  Company  for  an 
extension  of  time  from  12/31/91  to  12/31/92  for  auditing 
and  consulting  services  on  an  "as-needed"  basis. 


(14)  Authorizing  the  General  Manager  of  Public  Utilities  to 
modify  agreement  with  Williams,  Adley  & Company  for  an 
extension  of  time  from  12/31/91  to  12/31/92  for  auditing 
and  consulting  services  on  an  "as-needed"  basis. 


*********************** 


(15)  PUBLIC  COMMENTS 
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November  26,  1991 


PUBLIC  UTILITIES  COMMISSION 

CfTY  AND  COUNTY  OF  SAN  FRANCISCO 


RESOLUTION  No. 


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City- 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI/PD  SETTLEMENT 

PRAYER 

Non-Litigated : 

None 

Litigated: 


Dorothy  Bauman 
S906-188 

88-Z-0078-1 

Unstated 

$4,884 . 00 

4-5 

1-23-89 

PI 

$17,000.00 

Anita  Green 
S866-790 

85-B-5374-1 

$105,000.00 

$28,500.00 

15-1 

12-08-85 

PI 

$18,000.00 

Judgment : 

Socorro  Maya 
S918-229 

88-C-0149-1 

Unstated 

N/A 

2-7 

06-18-89 

PI 

$265,000.00* 

| TOTAL  SETTLEMENT  (3)  $300,000.00 


I*  plus  7%  of  judgment  from  6-18-91  / & cost  of  $1,496.76 
j INDEX  632091  SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of __ 


Secretary,  Public  Utilities  Commission 


PUBLIC  UTILITIES  COMMISSION 


z/iolc u 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

Art  Agnos 
Mayor 

REGULAR  MEETING 


Room  282,  City  Hall 
2:00  P.M. 
December  10,  1991 

COMMISSIONERS 


Sherri  Chiesa,  President 
Gordon  Chin,  Vice  President 
H.  Welton  Flynn 
Arthur  V.  Toupin 
Nancy  G.  Walker 


DOCUMENTS  DEPT 

0FB$  1991 

5ANfRa««SCQ 


DEPARTMENTS 
Hetch  Hetchy  Project 
Municipal  Railway 
Water  Department 


BUREAUS 

Energy  Conservation 

Engineering  and 
Construction  Management 

Financial  Management 

Information  Systems 

Management  Efficiency  and 
Productivity 

Personnel  and  Training 


Thomas  J.  Elzey 
GENERAL  MANAGER 


Romaine  A.  Boldridge 


SECRETARY 


ORDER  OF  BUSINESS 


(1) 

Call  to  Order 

(2) 

Roll  Call 

(3) 

Approval  of  Minutes 

(4) 

Communications 

(5) 

Introduction  of  Old 

Business 

by 

Commissioners 

(6) 

Introduction  of  New 

Business 

by 

Commissioners 

(7) 

Report  of  the  General  Manage: 

r 

o New  Light  Rail  Vehicle  Contract  with  Breda 
Transportation,  Inc. 


THE  FOLLOWING  MATTERS  BEFORE  THE  PUBLIC  UTILITIES  COMMISSION  ARE 
RECOMMENDED  FOR  ACTION  AS  STATED,  BY  THE  GENERAL  MANAGER  OF  PUBLIC 
UTILITIES,  AND  CITY  ATTORNEY  WHERE  APPLICABLE. 


SPECIAL  ORDER  OF  BUSINESS  - 2:00  P.M 


MUNICIPAL  RAILWAY 
Johnny  B.  Stein,  General  Manager 


(8)  PUBLIC  HEARING 

To  consider  approving  the  Municipal  Railway  Americans  with 
Disabilities  Act  Paratransit  Service  Plan  and  directing 
staff  to  submit  this  plan  to  the  Metropolitan  Transportation 
Commission  and  the  Urban  Mass  Transportation  Administration. 


CONSENT  CALENDAR 


(9)  All  matters  listed  hereunder  constitute  a Consent  Calendar, 

are  considered  to  be  routine  by  the  Public  Utilities 
Commission,  and  will  be  acted  upon  by  a single  vote  of  the 
Commission.  There  will  be  no  separate  discussion  of  these 
items  unless  a member  of  the  Commission  or  the  public  so  ■ 
requests,  in  which  event  the  matter  shall  be  removed  from 
the  Consent  Calendar  and  considered  as  a separate  item. 


(a)  Requesting  the  Controller  to  draw  warrants  in  payment 
of  claims  against  the  San  Francisco  Municipal  Railway, 
totalling  $29,000. 


(b)  Approving  the  plans  and  specifications  as  prepared  and 
recommended  by  staff,  and  authorizing  Bid  Call  for  San 
Francisco  Water  Department  Contract  No.  WD-2093, 

6-Inch  Ductile  Iron  Main  Installation  in  Perry, 
Stillman,  Freelon,  Welsh,  Zoe  and  Ritch  Streets. 
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December  10,  1991 


CONSENT  CALENDAR  - Continued 


(c)  Designating  Tuesday,  January  28,  1992,  at  2:00  p.m., 
in  Room  282,  City  Hall,  San  Francisco  as  the  date, 
time  and  place  for  a public  hearing  to  consider 
adoption  of  the  Urban  Water  Shortage  Contingency  Plan. 


(d)  Accepting  the  work  performed  under  San  Francisco 

Municipal  Railway  Contract  No.  MR-1024,  Woods  Facility 
- Furnish  and  Install  Combination  Automatic  Lock  and 
Non-Rotator  Plungers  for  Existing  Hoists;  approving 
Debit  Contract  Modification  No.  3 in  the  amount  of 
$2,912.13;  authorizing  an  extension  of  time  of  166 
calendar  days;  and  authorizing  final  payment  in  the 
amount  of  $9,660.08  to  Ferris  Hoist  and  Repair, 
Contractor . 


(e)  Approving  extension  to  the  existing  lease  of  12,066 

square  feet  of  office  space  at  1155  Market  Street  for 
the  Bureau  of  Personnel  and  Training  for  a term  of  5 
years,  commencing  on  January  1, 

1992  . 


(f)  Rejecting  all  bids  on  Hetch  Hetchy  Water  and  Power 
Contract  No.  HH-829,  O ' Shaughnessy  Septic  System 
Rehabilitation  Phase  II;  and  authorizing  readvertise- 
ment of  the  work  as  Contract  No.  HH-829R. 
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December  10,  1991 


REGULAR  CALENDAR 


GENERAL  MANAGER 

Thomas  J.  Elzey,  General  Manager 


(10)  Authorizing  the  General  Manager  of  Public  Utilities  to 

approve  or  disapprove  Transportation  Displays,  Inc.  (TDI ) 
selection  of  a new  Disadvantaged  Business  Enterprise  (DBE) 
subcontractor . 


WATER  DEPARTMENT 
John  P.  Mullane,  General  Manager 


(11)  Approving  the  terms  and  conditions  and  authorizing  the 
execution  of  a 173  acre  agricultural  lease  to  Pacific 
Nurseries  of  California,  Inc.  and  Mission  Valley  Rock 
Company,  as  co-lessees,  of  certain  real  property  under  the 
jurisdiction  of  San  Francisco  Water  Department,  for  a term 
of  three  (3)  years  with  an  option  for  an  additional  three 
(3)  years,  commencing  January  1,  1992  and  terminating 
December  31,  1994,  at  an  annual  rental  of  $17,300  for  the 
purpose  of  farming  in  Sunol  Valley. 


(12)  Authorizing  the  General  Manager  of  the  Water  Department  to 
extend  a Memorandum-of -Understanding  (MOU)  with  the  Bay 
Area  Water  Users  Association  (BAWUA)  in  order  to  initiate 
a regional  groundwater  assessment  study  in  the  Water 
Department’s  service  areas  within  San  Mateo,  Santa  Clara 
and  Alameda  Counties. 


(13)  Authorizing  the  General  Manager  of  the  Water  Department  to 
amend  the  existing  contract  with  Information  and  Support 
Services  to  fund  the  second  12  months  of  the  36-month 
agreement  by  authorizing  an  additional  $150,000  for  the 
design,  implementation  and  administration  of  a system-wide 
Water  Education  Program.  (Continued  from  meeting  of 
November  26,  1991.) 


HETCH  HETCHY  WATER  AND  POWER 
Anson  B.  Moran,  General  Manager 


(14)  Authorizing  the  General  Manager  of  Public  Utilities  to 
execute  the  Fifth  Amendment  with  Grueneich,  Ellison  & 
Schneider,  increasing  the  amount  by  $396,000,  for  a total 
not-to-exceed  $1,290,000  for  legal  services  pertaining  to 
water  supplies. 


(15)  Authorizing  the  General  Manager  of  Public  Utilities  to 
negotiate  and  execute  a standard  form  contract  for 
confidential  economic  consulting  services  related  to  the 
Urban  Water  Management  Plan  Act,  Bay  Delta  hearings  and 
for  services  related  to  Federal  Energy  Regulatory 
Commission  matters  with: 

(a)  David  M.  Dornbusch  & Company  with  terms  up  to  June 
30,  1993;  and 

(b)  McLeod  & Associates  with  terms  up  to  June  30,  1993. 
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December  10,  1991 


MUNICIPAL  RAILWAY 


Johnny  B.  Stein,  General  Manager 


(16)  Authorizing  and  directing  the  Municipal  Railway  to 

increase  peak  period  trolley  coach  service  on  the  9-SAN 
BRUNO  line  between  the  Ferry  Building  and  25th  Street. 


UTILITIES  ENGINEERING  BUREAU 
Richard  E.  Brandt,  Manager 


(17)  Approving  the  Mission  Bay  Transportation  Projects 

Agreement  and  California  Environmental  Quality  Act  (CEQA) 
findings;  recommending  Board  of  Supervisor's  approval;  and 
authorizing  acceptance  of  deeds  to  parcels. 

Note:  The  transactions  provided  for  in  the  Transportation 
Projects  Agreement  were  identified  in  principle  in  the 
Mission  Bay  Development  Agreement.  The  environmental 
impacts  of  the  Mission  Bay  Development  Agreement  were 
analyzed  in  the  Mission  Bay  Final  EIR . The  Mission  Bay 
Final  EIR  is  a Program  EIR  within  the  meaning  of  the 
California  Environmental  Quality  Act  and  is  adequate  to 
analyze  the  actions  to  be  taken  under  the  Resolution. 


(18)  Authorizing  the  Manager  of  Utilities  Engineering  Bureau  to 
execute  Amendment  No.  5 to  the  Professional  Services 
Agreement  with  EIP  Associates  to  provide  environmental 
consultation  and  geotechnical  support  throughout  the 
remainder  of  construction  of  the  Calaveras  Pipeline 
Replacement  Project. 


(19)  Awarding  San  Francisco  Hetch  Hetchy  Water  & Power  Contract 
No.  HH-828R,  Moccasin  Penstock  Saddle  Replacement,  in  the 
amount  of  $2,627,000  to  Soil  Engineering  Construction, 
Inc.;  and  requesting  Board  of  Supervisor's  approval  to 
extend  the  time  for  award  of  this  contract. 


(20)  Awarding  San  Francisco  Municipal  Railway  Contract  No. 
MR-868,  Metro  Center  Improvement  - Track  Switch 
Electrification  and  Replacement,  in  the  amount  of  $359,000 
to  Shimmick  Construction  Company,  Inc.  and  A.  Ruiz 
Construction  Company  and  Associates,  AJV;  and  requesting 
Board  of  Supervisor's  approval  to  extend  the  time  for 
award  of  this  contract. 


(21)  Authorizing  the  Utilities  Engineering  Bureau  to  request 
proposals  from  environmental  consulting  firms  to  provide 
environmental  consultant  services  for  a period  of 
twenty-four  (24)  months  at  a cost  not-to-exceed  $250,000 
to  assist  staff  on  various  capital  improvement  projects. 


*********************** 


(22)  PUBLIC  COMMENTS 
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December  10 


1991 


PUBLIC  UTILITIES  COMMISSION 

CITY  AND  COUNTY  OF  SAN  FRANCISCO 

RESOLUTION  No.  


RESOLVED,  That  on  recommendation  of  the  General  Manager 
of  Public  Utilities,  the  PUC  Finance  Director  and  the  City- 
Attorney,  this  Commission  hereby  requests  the  Controller  to  allot 
funds  and  to  draw  warrants  against  such  funds  as  are  or  will  be 
available  in  payment  of  claims  against  the  San  Francisco  Municipal 
Railway  as  shown  below. 

CLAIMANT  & ACCIDENT  NO.  & ACCIDENT 

COURT  NO.  SPECIFIED  SPECIALS  TYPE  DATE  PI /PD  SETTLEMENT 

PRAYER 

Non-Litigated: 

None 

Litigated : 

Robert  Kamano  89-T-0341-2  19,435.00  15-3  09-23-89  PI  $29,000.00 

S9 17-7  2 3 Unstated 

Judgment : 

None 

TOTAL  SETTLEMENT  (1)  $29,000.00 


INDEX  632091 


SUB  OBJECT  1450 


I hereby  certify  that  the  foregoing  resolution  was  adopted  by  the  Public  Utilities  Commission 
at  its  meeting  of 


Secretary,  Public  Utilities  Commission 


